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ABSTRACT 

The information systems and technology management 
program of the National Archives and Records Administration (NARA) 
establishes broad policy guidance and technical standards for 
information management to ensure that appropriate resource sharing 
can occur, while providing cost-effective support for mission 
requirements of program offices. The NARA information systems policy 
defines two broad automation application areas. The first embraces 
the concepts and function of life-cycle systems that relate to the 
appraisal, scheduling, accessioning, description, and physical and 
intellectual control of federal records or donated historical 
materials. The second area includes applications not essential to a 
life-cycle system function, including a number of administrative 
systems. The initiatives and improvements under development at the 
NARA are described, and the duties of various offices and 
administrators are defined. Hardware, software, and communications 
requirements for NARA activities are discussed. Security 
requirements, particularly for presidential materials that are not 
open to public access, are reviewed. This plan updates activities in 
the previous plan to include resource requirements and schedule 
changes, but does not make significant changes to the plan itself. 
The automatic data processing plans for 10 offices under the NARA are 
presented. Fifteen tabl'^s present information on requirements and 
costs. (SLD) 
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NATIONAL ARCHIVES AND RECORDS ADMINISTRATION 
STRATEGIC OVERVIEW 



A. SUMMARY 

The National Archives and Records Administration (NARA) was established as a separate agency effective 
April 1, 1985, in accordance with the National Archives and Records Administration Act of 1984 (PL 98- 
497). NARA operates the National Archives of the United States; operates the Presidential libraries; operates 
the Federal records centers; publishes the daily Federal Register and compiles and promulgates the Cod&J^ 
Federal Regnlatinns and related publications; conducts records management activities and authorizes the 
di;4)osition of Federal records; and conducts public outreach activities. Specific office and staff functions are 
detailed in the NARA Organtyiitinn and Dftlftgatinn of Aut hority Manual (NARA ORG./AUTH. 101). 

Before ^ril 1, 1985, NARA was a component of the General Services Administration and conducted its 
strategic planning for information systems and technology within the GSA-wide planning process. This is 
the eighth separate NARA planning effort and covers information systems and technology activities for fiscal 
years 1994-98. 

The information systems and technology management program of the National Archives and Records 
Administration establishes broad policy guidance and technical standards for information management to 
ensure that appropriate sharing of information resources can occur, whUe providing cost-effective support for 
mission requirements of program offlces. This policy is intended to assure broad access to reference 
information and to assure the tran^rtability of life-cycle data among A^P systems of program offices. 
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While a significant portion of the agency's infonnation resources requires a close degree of coordination to 
facilitate reference access and transportability, this policy also recognizes that individual programs have 
unique requirements and priorities that can best be served within the appropriate program office. 



The NARA information systems policy defines two broad automation application areas. All operational, 
new, or redesigned computer systems must fit into one of these application are^ and adhere to its ^)ecific 
policy guidance and technical requirements. 

Hie first application area embraces the concept and function of life^ycle systems and involves the OfiSce of 
Records Administration, the Office of Federal Records Centers, the Office of the National Archives, and (he 
Office of Presidential libraries. Life-cycle-dependent, program-office ^>ecific systems include any new 
system development and/or any major modifications to existing systems that relate to the appraisal, 
scheduling, accessioning, description, and physical and intellectual control of Federal records or donated ^ 
historical materials. 

The second area includes sqpplications that are not essential to a life^ycle system fimction. This category 
includes all non-administrative systems that are (a) unique to a single program office; and (b) do not utilize 
data elements maintained in life-cycle systems. Non-life-cycle applications included in this area would be 
the publications programs of the Office of the Federal Register and the Registry File System at the National 
Personnel Records Center. Common automated administrative applications also fall within the non-life- 
cycle area. This category includes aU administrative systems that are common to, or support, multiple 
program offices, such as word-processing, electronic ^readsbeets, electronic mafl, budget formulation, 
inventory control, procurement control, personnel applications, and all data conununications between end 
user workstations and life cycle applications systems. 
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NARA anticipates occupying the Archives II facUity in College Park* Maryland between July, 1993 and 
March, 1994. This facility will support the agency*s Integrated Communications and Administrative Support 
System (ICASS). The ICASS system will provide data conmiunications to all unclassified NARA 
applications systems, and will allow multipurpose terminals to connect to both the life cycle systems and the 
administrative support systems. ICASS will also serve as the transfer mechanism for transporting life cycle 
data between applications systems. 

The National Archives and Records Administration has not made any recent major changes in its IRM plans. 
The development of automated systems within NARA is clearly influenced by the construction of the 
Archives II facility, which facilitates the development of an agency-wide information system, and also 
provides the space and environment controls needed to implement program-office specific systems. Recent, 
and fiature, plans will continue to reflect a gradual increase in resources for the preservation of archival 
records in electronic form. Recent plans also reflect a greater emphasis on computer security. 

B, INITIATIVES AND IMPROVEMENTS 

The major IRM initiatives under development at the National Archives and Records Administration include 
the Integrated Communications and Administrative Support System (ICASS); the Archival Infonnation 
System (AIS); the Electronic Records Initiative; the addition of a request tracking module to the MPR 
Registry System, and the enhancement of the NARS-S system for the control of Federal Records Center 
records; and the Records Administration Information System (RAIS). 
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The ICASS system will provide an agency-wide data communications capability that will support all 
program offices, and will also provide an agency-wide administrative support system. Acquisitions will be 
conducted during FY 92, with full implementation scheduled for early FY 94. 

The AIS will be acquired during FY 94 and 95. AIS will provide greatly enhanced intellectual and physical 
control over accessioned archival records, and will greatly improve reference service to both public and 
official researchers. Implementation will be phased in over the period FY 94-96. 

The Electronic Records initiative will provide the platform for appraisal, accessioning, and preservation of 
archival records accessioned in electronic formats, and will provide reference service capabilities for those 
records. The initiative includes both research into the universe of Federal records in electronic formats, 
research into preservation strategies, and the development of suitable hardware and software platforms. This 
initiative will be ongoing through FY 96. 

The Registry File System serves as an index to over sixty million 20th century mUitary personnel records 
and over twenty-five mUlion civilian personnel records. The military portion of the registry file was 
converted to online operations in FY 90-91. The civilian portion was converted to online operation in FY 
92. The Departments of Defense and of Veterans Affairs were provided with direct access to the military 
registry file in FY 93. 

The NARS-5 system controls over 16 million cubic feet of Federal records center records. Planned 
enhancements to the system include reformatting the data to provide consistency with agency-wide data 
elements standards; remote access by customer Federal agencies; increased query capabilities; and greater 
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integration with both the Records Administration Information System and the Archival Information System. 
Planned enhancements wil! be conducted during FY 94-95. 

The RAIS will be acquired in FY 94 and 95, as part of an overall NARA project to implement a life-cycle 
tracking system for Federal records. It will provide the platform for the scheduling and appraisal of Federal 
records in executive agencies, for the identification and tracking of scheduled records that have been retained 
by the agencies, and for the identification and tracking of agency records-management projects in response 
to NARA evaluations and recommendations. 

C. INTEGRATION OF IRM COMPONENTS 

Overall program and policy direction is provided by the Archivist of the United States with assistance from 
the Deputy Archivist, seven Assistant Archivists, the Executive Director of the National Historical 
Publications and Records Commission, and the Director of the Office of the Federal Register. As heads of 
program offices, these officials manage specific program areas and assess program performance. The heads 
of programs offices are responsible for identifying the specific information resource requirements for their 
individual programs. Within their respective program areas, the office heads arc responsible for actual ADP 
planning, establishment of priorities, resource allocation, and systems development, operation, and 
maintenance, subject to agencywide technical and data element standards. 

The Assistant Archivist for Management and Administration carries out the responsibilities of the "senior 
official designated by the requirements of the Paperwork Reduction Act of 1980." As such, the Assistant 
Archivist (a) oversees the management of data processing activities and (b) ensures the management of data 
technologies are acquired and used by NARA in a manner that improves service, delivery, and program 





management; increases productivity; and wherever practical and appropriate, reduces the information 
processing burden for the National Archives and Records Administration. 



By definition, the identification, development, and administration of all necessary life-cycle/shared reference 
access data elements standards is a centralized function. This function has been assigned to the Systems 
Coordination Branch, Acquisitions and Systems Management Division. 

The Acquisitions and Systems Management Division, Office of Management and Administration, is 
responsible for developing automation policy, ensuring that Government-wide standards and regulations are 
followed, and monitoring the progress of key 5-year ADP plans. It is responsible for promulgating and 
evaluating technical ruid communications standards and policies governing each element of NARA's 
information systems and technology management program, and for monitoring the individual program offices 
and staffs for adherence to those standards and policies. The procurement of information technology is 
coordinated by the Systems Coordination Branch of the Acquisitions and Systems Management Division. ^jjf 

Subject to resource availability, the Systems Operations Branch will assist those program offices that do not 
have their own ADP staffs in systems planning, development, and implementation. This branch is also 
responsible for the planning, development, implementation, operation, and maintenance of agencywide 
administrative support systems. 

The Policy and Program Analysis Division, Office of Management and Administration, is responsible for the 
NARA internal records management, forms, and directives programs. 
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The ADP Oversight Committee consists of the Deputy Assistant Archivists or senior level managers from the 
program offices with significant ADP activities, chaired by the Deputy Archivist. It monitors inter-office 
ADP activities in order to avoid duplication of effort and to assure some uniformity when necessary for the 
purposes of data transferability. This committee also advises the Archivist on the establishment of ADP 
priorities and will resolve, subject to the aj^roval of the Archivist, issues involving coordination of ADP 
activities among program offices. 

The Archival Research and Evaluation Staff is re^nsible for investigating and analyzing automation 
technologies of potential current or future utility to NARA programs and shall advise the Archivist regarding 
authorizing technology initiatives. 

The 5" Year ADP Plan constitutes one element of the NARA Strategic Plan of Information Systems and 
Technology. The Acquisitions and Systems Management Division coordinates the development of this plan. 
The Systems Coordination Branch assures that only those information technology activities specifically 
included in the 5-Year ADP Plan are implemented. 

The Director, Acquisitions and Systems Management Division, serves as the NARA ADP Security Officer, 
and is re^nsible for NARA compliance with the Computer Security Act of 1987 (Public Law 100-235). 

1. Hardware 

All computer processing requirements shaU be met in accordance with the appropriate Federal regulations 
and NARA policies. Particular emfrfiasis will be placed on the solution that provides the least overall cost 
over the system*s life and that meets the program officers mission requirements. All hardware acquired to 
support life^ycle-dependent systems shall be capable of exchanging data with all other life-cycle- 
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dependent systems and ICASS. All life-<ycle-dependent systems shall implement GOSIP requirements and 
shall be designed for interoperability with the integrated Communications and Administrative Support 
System. Opportunities to share capacity, especially in field facilities, will be considered as alternatives in 
meeting processing requirements. 

All new hardware systems shall utilize GOSIP technology. However, this general rule does not prohibit the 
Office of Federal Records Centers from hosting new, life-cycle-dependent systems on its existing mainframe 
computer. 

New hardware, including microcomputers, acquired to support administrative functions shall be capable of 
interfacing with the life-cycle-applications systems and the Integrated Communications and Administrative 
Support System. 

2. Software 

Operating systems software and applications support software (forth-generation languages, data base 
management, software, etc.) shall be selectcu on the basis of specific program office requirements. As long 
as each lifc-cycle-dependcnt system utilizes common data elements and standards, an agency-wide software 
system is not required. However, all newly developed NARA applications will incorporate appropriate 
Federal Information Processing Standards (FIPS) relating to software, especially standards relating to data 
exchangability. When DBMS capabilities are required, SQL shall be used. 

To the maximum extent practicable, off-the-shelf software will be utilized rather than developing custom 
software. When new development is required and feasible, fourth-generation application development 
systems will be used as an alternative to custom coding. All software development efforts shall incorporate 
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efficient industry practices, such as scheduled maintenance, version control, release ^>ecifications, and 
central, macnine-maintaincd libraries. All software will b;; developed, documented, and maintained to 
reduce the reliance on individuals or ^>ecific organi2:ations that operate, modify, or enhance software. 

3. Communications 

Program offices shall be re^^nsible for identifying conmiunications requirements for their own activities in 
their S-Year ADP Plan submissions. These requirements shall be developed as part of each individual 
system's specifications. Data communications shall conform to the ICASS. The Acquisitions and Systems 
Management Division will be responsible for the coordination of the development of intersystems data 
communications staiKlards. The Acquisitions and Systems Management Division is also re^nsible for the 
design, acquisition, and operation of common usage systems, including data conmiunications, in the Archives 
11 facility. ^ 

4. Data 

Program offices are responsible for ensuring data integrity and security within their own systems through 
proper systems design and operations management. Proper safeguards must be implemented to assure that 
''foreign** (i.e., not part of the same office) users cannot alter the data bases. 

NARA systems shall be designed and implemented so that they make information about NARA holdings 
widely available, ^^riptive data bases maintained by the Office of the National Archives and the Office of 
Presidential libraries shall be designed to permit easy extraction of reference data in the MARC format. To 
facilitate public reference access, NARA will make these MARC extract tapes available to public networks 
(such as RUN). 
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NARA anticipates occupying the Archives 11 facility in College Park, Maryland between July, 1993 and 
March, 1994. This facility will support the agency^s Integrated Communications and Administrative Support 
System (ICASS). The ICASS system will inrovide data communications to all unclassified NARA 
applications systems, and will allow multipurpose terminals to connect to both the life cycle systems and the 
administrative support systems. ICASS will also serve as the transfer mechanism for transporting life cycle 
data between applications systems. 

The National Archives and Records Administration has not made any recent major changes in its IRM plans. 
The development of automated systems within NARA is clearly influenced by the construction of the 
Archives II facUity, which facilitates the development of an agency-wide information system, and also 
provides the space and environment controls needed to implement program-office specific systems. Recent 
and future plans will continue to reflect a gradual increase in resources for the preservation of archival 
records in electronic form. Recent plans also reflect a greater emphasis on computer security. 

S. Security 

The Acquisitions and Systems Management Division is responsible for assuring NARA compliance with the 
Computer Security Act of 1987 and OMB Bulletin No. 90-08. 

a. Measures of activity 

The National Archives and Records Administration (NARA), in accordance with the Computer Security Act 
of 1987 and OMB Bulletin No. 90-08, has identified four ''sensitive" systems: (1) National Archives Trust 
Fund System (Service Order System), (2) Reagan Presidential Materials System, (3) National Personnel 
Records Center Registry FUe System, and (4) Bush Presidential Materials System. The National Security 
Agency (NSA) trained NARA's computer security staff in computer security planning and risk assesivment. 
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NSA participated in conducting the risk assessment of the National Personnel Center Registry Ffle System, 
and their process was used in conducting the risk assessment of the other two systems. The computer 
security plans for three systems assessed in 1992 were submitted to the National Institute of Standards and 
Technology for advice and comment. The National Archives Trust Fund System (Service Order System) is 
an operational application system within the scope of the Computer Security Act of 1987. It is an automated 
system for tracking customer requests for reproductions, publications, or other services based on the holdings 
of the National Archives. The system contains financial information relating to the payment by the public 
for products and services and to the production and sbiiMnent of those products and services. The primary 
security ccMisideration is the integrity of the financial infMmation in the system. 

The Reagan Presidential Materials System, which became operatioDal on January 20, 1989, and the Bush 
Presidential Materials System, which became operational on January 21, 1993, contain data which is 
considered HIGHLY SENSITIVE — UNCLASSIFIED because the data describes Presidential materials that 
are not open to public access. The National Personnel Records Center Registry File System contains 
computerized indexes to the location of 6S million military personnel records and 19 million civilian 
personnel records. This information must be protected from unauttKuized disclosure and/or unauthorized 
modification under the Privacy Act of 1974. 

b« Improvements in the security qrstems to dste 

Improvements in the data backup procedures and fire safety procedures have been implemented for the 
National Archives Trust Fund System. The final design of the Reagan Presidential Materials System and of 
the Bush Presidential Materials System were strongly influenced by the formal risk assessment noted above. 
The contiqgency plans for the National Personnel Records Center Registry ¥Ht System have been updated 
and consolidated. Changes in policy include Ae designaticMi of an agency ADP Security Officer (Director of 
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Acquisitions & Systems Management Division), the adoption of NSA*s "LAVA** program for conducting 
ADP systems risk assessments, the development of a personal computer security program, and the 
development of a security awareness and training program. 



c Persoanel awareness and training activities 

All NARA employees involved as end users of computers (including nonsensitive systems) have been 
provided general computer security awareness training as part of new employee orientation. NARA in 
service training courses include a session on computer security. Systems managers of sensitive systems have 
received detailed training and have provided ^)ecialized training to aU operations personnel. Technicians 
who are involved with computer systems that contain sensitive information receive ^cialized training from 
the system managers before being provided access. NARA has established centralized monitoring of security 
and awareness training. All security plans are reviewed annually by the ADP Security Officer and systems 
managers. 



d. Agency- Wide impkmentation activities resulting from reviews 
NARA and NIST conducted a computer security requirements analysis to examine and determine the types 
of controls which can be used to offset the vulnerabilities during the planning and solicitation phases of the 
ICASS (Integrated Communication and Administrative Support System). The ICASS procurement will 
obtain the engineering, hardware, software, and services to provide a unified nationwide system capable of 
linking all NARA {Kogram offices and providing a single point-of-access to all reference databases created 
and maintained by NARA. The analysis assisted NARA in developing cost effective security requirements in 
the ICASS RFP. 
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a CHANGES FROM LAST YEAR'S PLAN 



There have been no significant changes since last year's plan. All activities have been updated to reflect 
schedule changes, and to include projected resource requirements for FY 1998. 

NARA has not proposed any legislation during FY 92 or 93 that would have any effect on its IRM plans. 

The Congressional Affairs Staff and the Policy and Program Analysis Division monitor all legislation under 
consideration by Congress. Hieir monitoring efforts include the use of an online database and search 
capability. All proposed legislation under congressional consideration that affects IRM, and especially 
electronic records, is referred to the Acquisition and Systems Management Division, the Center for Electronic 
Records, and the Archival Research and Evaluation Staff for their analysis. The results of this analysis are 
provided to agency policy-makers, and are reflected in the agency's comments to OMB on the {H^oposed 
legislation. 

NARA has not identified any existing statutory requirements affecting IRM plans and implementation that 
are unduly burdensome or lack practical utility as related to its programs and operations. 
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STATEMENT OF OFFICE FUNCTIONS 

Office Name: Office of Management and Administration 

Office Functions: Agency Mission 

Supported: 

1) . Participates in formulating policy & All 
in administering NARA programs nationwide* 

2) . Plans & administers the development & 7 
execution of all financial management and 
planning. 

3) . Plans and administers the NARA person- 7 
nel management system* 

4) * Plans & administers functions in program 7 
analysis & evaluation; delegations of author- 
ity; information managment; and ADP/OA. 

5) * Plans & administers NARA administrative 7 
services involving space, telecommunications, 

mail, and property; directs and manages all 
aspects of building management* 

6) » Plans & administers the NARA nation- 7 
wide procurement program* 



STATEMENT OF OFFICE OBJECTIVES 



Office Name: Office of Management & Administration 



Office Objective: 



Office 
Ftinctions 
Supported 



1) . Maintain efficient automated 
management support systems. 

2) . Maintain efficient financial 
management and planning systems. 

3) . Maintain efficient personnel 
management systems. 

4) . Maintain efficient information 
management /ADP/OA systems. 

5) . Provide efficient administrative 
and facility management services. 

6) . Provide efficient procurement 
services . 
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Agency 
Objectives 
Supported 

1.2,6 



1.2,5,6 
1.6 
1.5,6 
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STATEMENT OF OFFICE FUNCTIONS 



Office Name: National Archives Trust Fund 

Office Functions: Agency Mission 

Supported: 

1) . To receive and administer gifts or 2 
bequests of money, securities, or other 

personal property for the benefit of the 
national archival and records activities 
administered by NARA. 

2) . To finance & administer the reproduction 1 
or publication of records & other historical 
materials. 
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STATEMENT OF OFFICE OBJECTIVES 



Office Name: National Archives Trust Fund Board 

Office Objectives: Office Agency 

Functions Ob j ectives 
Supported Supported 

!)• Maximize efficiency In 2 1 

administration and financing 

of reproduction or publication 

of records and other historical 

materials. 
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NAM OPBRATXONM. SYSTEMS 
GENERAL INFCMMATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



System Code: A83A N«m: NARA Office Autowetion 

Type of Sya.: A Facility: Function: Mission: Xmprov. : Interface: 

X AAA NARS-5 

Frequency: 0 fi XII • XIV 

H XX. XL 

Type Funding: A S 

Contact Name: Steve Hsnnestsd Phone No.: 202/SOX/SXXS 

System Description: 

NARA nationwide Office Automation system supporting sXX offices snd field 
activitiea. IncXudea faciXitiea X* XII. XIV* XX. and interfacea XL. 



AppXicationa Programa — — 

Language : Ver aion : Num-Prog : Docum/Ref . : 

RMS Y 



.................Syatem Input /Out put 

Type Media Record Unite S/D 

Volume 
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KARA OPERATIONAL SYSTEMS 
GENERAL INFORMATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

System Code: AdSA N«m: PIRS 

Type of Sya.: A Facility: Function: Mission: Improv. : Interface: 

VI 3 7 A GSA PIPS 

Frequency: D D 

C 

Type Funding: A E 

Contact Name: Steve RappoXd Phone No.: 202/501*6102 

System Deacription: 

Peraonnel ayatem developed by USAF* and operated by GSA region 6. 
NARA haa interagency agressiants with both USAF 6 GSA. 



— Applicationa Programs — 

Language: Version: Num-Prog: Docum/Ref.: 

??? USAF USER MANUALS 



«--««««««««-.Syate« Input/Output-*-********-*-****' 
Type Media Record Unita S/D 

Volume 

M D 5.0 T X 
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NMIA OPIMTIONAL SYSTEHS 
GSNERAL INFOMMTIOM 



SyatMi Cod«: A$6A Hmmi F«clXlty/a«curlty support system 

Typ« of Sys.: P FsciXity: Function: Mission: Improv.: Interface: 
XXXX 5 7 A 

Frequency: D * 

S 

Type Funding: A 

Contact Nsim: Gary Merino Phone Ho. : 202/50X-50X0 

System Description: 

NstionsX Archives BulXdlng fsclXlty Mnsgenent system* supporting HVAC 
controXs. security systems. fsclXlty design end construction cost estimating. 



AppXlcatlona Frograma 

Language: Veralon: Hum-Frog: Docum/Ref.: 



Syatem input/Output--— -------------- 

Type Media Record Unite S/D 

Volume 
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NARA OPERATIONAL SYSTEMS 
GENERAL INFORMATION 

SyatMi Code: je6A Name: NATFS-X (Serv ce Order System) 

Type of Sy«.: P Facility: Function: Mission: Improv.: Interface: 

XXX 2 X S NN/NE/NL/NS 

Frequency: D X CSA/NEAR 

X MELLON BANK 

Type Funding: T E NATIONS BANK 

Contact Name: Sonia R. Rudo Phone No.: 501-5155 
System Description: 

Combined mini & micro based system that provides a means by which Service 
Orders can processed snd tracked: provides finsncisl data for entry into the 
GSA/NEAR accounting system. 



Applications Programs 
Language : Version : Num-Prog : Docum/Ref . : 

INFO 9.51 400 USER MANUAL 

pc-LINK 5.0 6 

P<HiTRAN 21.0 9 



System Input/Output 

Type Media Record Units 5/D 

Volume 

XX 1.3 H N 

M D 13.0 H N 

OP 1.0 H p 

op .2 H N 
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ACTXVXTT CENERAL IMFOWMTIOII 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Code: A301 Act. Hmmei KARA OFFICE AUTOMATION SYSTOf 
Category Code: 5 Type Funding: A Syete« Code: A93A Typ« Iwpact: tl 
Inpacted Off/Sya: AIX Office Functiona: A Office Objactivea: A 



Type Function: 4 Activity Manager: S«m Wetkina 

Activity Deacription: 
Operate end Maintain the NARA*wide Office Autoeietion net«#ork aupport- 
ing Central Office activitiea baaed in the National Archivea Building 
(Archivea I) and all field activitiea. 



ACTIVITY RESOURCE REQUIREMENTS 



♦ ♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Coata in Thouaanda 



FY 


PTE 


Peraonnel 


Hardware 


Software 


Contract 


Other 


93 


2.0 


61 


200 


25 


2 


15 


94 


2.0 


73 


150 


15 




5 


95 


2.0 


77 


150 


15 




5 


96 


.0 


80 


150 


15 




5 


97 


2.0 


85 


150 


15 




5 


98 


2.0 


80 


150 


15 




5 


94-98 


10.0 


404 


750 


75 


5 


25 



303 
244 
248 

251 
256 
260 

1259 



DEVELOPMENT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Mileatone Deacription: 
Operate and Maintain 



-Begin* — End— 
83Q4 9904 



Asauaptiona/CoMienta : 

Maintenance aavinga in FY91-93 reault froai change froM contract 
Maintenance to T&M. FY94-97 reflect wove to Archivea ZI. 
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II-9 



ACTXVXTT GENERAL INFORmTXON 



♦♦♦♦♦♦♦♦♦♦♦♦ ♦♦♦♦♦♦♦4******** 

Act. Code: A501 Act. Nam: NATFS-1 (Service Order System) 

Category Code: 1 Type Funding: T Syaten Code: JG6A Type Xapect: N 

iMpacted Off/Sya: NN Office Functiona: 2 Office Objcctivea: 1 

NE 

NL 

NS 

Type Function: 4 Activity Manager: Sonia R. Rudo 

Activity Deacription: 
Operate and maintain inter-active Service Order proceaaing aystem to 
facilitate control/tracking of ordera for r««prod*ns, to Maintain f In- 
ane*! data re: accta rec*vable* depoaita accta* credit card pmta* and 
prepaymenti). The syatem providea auwauiry accounting data to the GSA/ 
NEAR accounting ayatem 6 detail accounting tranaact*na for NAJ. 



ACTIVITY RESOURCE REQUIREMENTS 



♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Coata in Thouaanda't>-t>-t>-i>-i>-i>-t>-i>-t>-i>-i>-i>-i>-i>-i>-i>-i>-i>-i>-i>4>« 



FT 


FTE 


Peraonnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


X.4 


49 


10 


5 


94 


5 


162 


94 


1.4 


60 


10 


5 


94 


5 


174 


95 


1.4 


64 


10 


5 


94 


5 


178 


96 


1.4 


68 


10 


5 


94 


5 


182 


97 


2.0 


78 


10 


5 


40 


5 


138 


9a 


2.0 


68 


10 


5 


40 


5 


138 


94-99 


a. 2 


348 


50 


25 


362 


25 


810 



DEVELOPMENT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Mileatone Deacription: -Begin- — End— 

OPERATE 6 MAINTAIN 



Asaumptiona/CoaMnta : 

Asaunea ayateai will be managed by Truat Fund peraonnel. Contract 

coat will decreaae aignificantly in 1997 due to Truat Fund peraonnel and 

control over the aystem. 



27 



TT 1 A 



ACTIVITY GENEHAL INFORMATION 



♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Code: A501 Act. N«m: KATFS-1 (Service Order SyateM) 
Category Code: 2 Type Funding: T System Code: J86A Type Impact: N 
Impacted Off/Sya: NN Office Functiona: 2 Office Objectivea: 1 

NB 

NL 

NS 

Type Function: 4 Activity Nanagar: Sonia R. Rudo 

Activity Deacription: 

Upgrade uaer aite hardware* atrengthen accounting in light of 

FY90 financial audit and update ayatem software more efficiently. 

Conaider hardware & ayatem aoftware replacement due to move to 

Archives II. 



ACTIVITY RESOURCE REQUIREMENTS 
♦•(■♦♦♦♦♦♦♦♦♦♦♦♦♦♦•••••••••Costs in Thousanda'*''*'^'*^'*^'*^'*^^^^'*^'*^'*^'*^'*^'*^'*^'*^'*^'*^'*^'*' 



FY 


FTE 


Peraonnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


.6 


24 


10 


5 


40 


5 


84 


94 


.6 


24 


20 


5 


10 


5 


64 


95 


.6 


24 


150 


5 


10 


5 


194 


96 


.6 


24 


25 


5 


10 


5 


69 


97 


.0 


0 


10 


5 


5 


5 


25 


98 


.0 


24 


10 


5 


5 


5 


25 


94-98 


1.8 


72 


215 


25 


40 


25 


377 



DEVELOPMENT SCHEDULE 
♦ ♦♦♦♦♦♦♦♦♦♦♦♦♦'/♦♦♦♦♦ 

Mi lea tone Deacription: -Begin- --End-- 

UPGRADE TERMINALS & PRINTERS (KN,NE,NL«NS) 91Q3 91Q4 

SOFTWARE UPGRADE & CONVERSION 92Q1 93Q4 

EVALUATE ALTERNATIVE SOFTEARE RE: ARCHIVES II 94Q3 94Q4 

Evaluate Alternative Hardware re: Archives II 94Q3 94Q4 



Aaaumptiona /Comment a : 

The above aaaumea that the ayatems architecture to be uaed by NA in 
Archivea XI will be determined by FY94. 
Truat Fund peraonnel will operate ayatem without outaide 
aaaiatance in 1997. 



23 
11-11 



ACTIVITY GENERAL XNFOBMATION 

Act. Code: A502 Act. Nme: Enhance KARA Office Autooiation System 
Category Code: 6 Type Funding: A Systen Code: A83A Type Impact: N 
Impacted Off/Sys: ALL Office Functions: A Office Objectives: A 



Type Fxmction: 4 Activity Manager: Sam Uatkins 

Activity Description: 
Provide enhanced hardware and software capabilities to support the 
Central Office 0/A system based in the National Archives Building and 
all field 0/A systems » and to provide additional 0/A support to 
offices of NA and the Office of the Archivist. 



ACTIVITY RESOURCE REQUIREMENTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Costs in Thousands^^^^^^^^^^^^^^^^^^^^^^ 



FY 


FTE 


Personnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


.0 


0 


30 


2 


0 


0 


32 


94 


.0 


0 


30 


2 


0 


0 


32 


95 


.0 


0 


30 


2 


0 


0 


32 


96 


.0 


0 


30 


2 


0 


0 


32 


97 


.0 


0 


30 


2 


0 


0 


32 


98 


.0 


0 


30 


2 


0 


0 


32 


94-98 


.0 


0 


150 


10 


0 


0 


160 



DEVELOPMENT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Milestone Description: -Begin- ..End— 

ENHANCE EXISTING NETWORK 85Q3 99Q4 



Assumptions /Comments : 

Excludeo non-NA office-specific 0/A enhancements. 
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ACTIVITY GENERAL INFORMATIOli 

Act. Cod*: A503 Act. N«m«: OPERATE AND MAINTAIN NAM PORTION OP PIRS 
Category Code: 1 Type Punding: A SystMi Code: A05A Type Xnpact: L 
iMpacted Off/Sys: 0 Office Punctiona: 3 Office Objectives: 3 



Type Punction: 3 Activity Manager: Steven G. Rappold 

Activity Deacription: 

OPERATE AND MAINTAIN THE NARA PORTION OF THE PIRS SYSTEM lAG USAF AND 

OPERATED BY 6SA. 



ACTIVITY RESOURCE REQUIREMENTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Coata in Thouaanda*>********>*******4*** 



FY 


PTE 


Personnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


2.0 


62 


120 


50 


50 


117 


419 


94 


2.0 


66 


20 


0 


0 


117 


223 


95 


2.0 


90 


20 


0 


0 


117 


227 


96 


2.0 


95 


20 


0 


0 


117 


232 


97 


2.0 


100 


20 


0 


0 


117 


237 


96 


2.0 


95 


20 


0 


0 


117 


242 


94-96 


XO.O 


476 


100 


0 


0 


565 


1161 



DEVELOPMENT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Hileatone Deacription: -Begin- — End-- 



Assunptions/Connents : 

AssuMes retention of USAF system currently Maintained by GSA. 
FY 93 — one-tiM purchaae of hardware & aoftware to upgrade 
NARA portion 4 and contractor coata to inatall. 
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ACTIVITY GENERAL INFORMATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Cod«: A504 Act. Name: ADP/OA MAnagMient 

Category Code: 8 Type Funding: A System Code: Type Impact: M 

Impacted Off/Sya: ALL Office Functional 4 Office Objectivea: 4 



Type Function: 4 Activity Manager: Steve Hannestad 

Activity Deacription: 
ADP/OA management functiona not related to apecific applicationa or 
ayatema: includea 5-year plan development, monitoring of ADP/OA 
activitiea for FIRMR compliance* ADP procurement aupport* ADP/OA 
training, and ADP aecurity activitiea. 



ACTIVITY RESOURCE REQUIREMENTS 



^•♦♦♦♦♦•••♦♦••••••••••••♦••••••••••••4-Coata in Thouaanda+-«-4>4>4>4>4> 



FY 


FTE 


Peraonnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


2.5 


88 


0 


0 


0 


2 


90 


94 


3.0 


185 


0 


0 


0 


2 


187 


95 


3.0 


194 


0 


0 


0 


2 


196 


96 


3.0 


204 


0 


0 


0 


2 


206 


97 


3.0 


214 


0 


0 


0 


2 


216 


98 


3.0 


204 


0 


0 


0 


2 


227 


94-98 


15.0 


1022 


0 


0 


0 


10 


1032 



DEVELOPMENT SCHEDULE 

*'¥****'¥************* 



Nileatone Deacription: -Begin- — End — 

ONGOING 



Aaaumptiona/Commenta : 
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ACTIVITY GSNERAL INFORMATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Code: A505 Act. N«m: P«cility/S«curlty Support SystMi 
Category Code: 1 Type funding: A Syate« Code: A86A Type I»pect: L 
lapected Off/Sya: NA Office Functiona: 5 Office Objectivea: 5 



Type Function: 4 Activity Manager: Gary Merino 

Activity Deacription: 
Operate and maintain the fecility manageMent and aacurity aupport 
aysteai thet operetea on dediceted wicrocoaiputera* and interfacea the 
exiating building control ayataai at Archivea I. 



ACTIVITY RESOURCE REQUIREMENTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Coata in Thouaands«^^^4-4-4-<«-<«-<«-^4-4>^^^^-«>^-«>-«>4> 



FY 


FTS 


Peraonnel 


HardMere 


Software 


Contract 


Other 


Totel 


93 


.5 


20 


80 


3 


0 


1 


104 


94 


.5 


20 


SO 


3 


0 


1 


104 


95 


.5 


20 


10 


3 


0 


1 


34 


96 


.5 


20 


10 


3 


0 


1 


34 


97 


.5 


20 


10 


3 


0 


1 


34 


9S 


.5 


20 


10 


3 


0 


1 


34 


94-96 


2.5 


100 


120 


15 


0 


5 


240 



DEVELOPMENT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Mileatone Deacription: -Begin- --End— 

OPERATE AND MAINTAIN 



Aaaunptiona/CooMnta : 

See Activity A506 for developaient/enhencamenta. 
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ACTIVITY GENERAL INFORMATION 

Act. Cod«: A506 Act. Nam: Facility/Security Support Syatm 
Category Cod«: 2 Typ« Funding: A SyateM Cod«: A66A Type Inpact: L 
Xnpacted Off/Sya: NA Office Functiona: 5 Office Objectivea: 5 



Type Function: 4 Activity Manager: Gary Marino 

Activity Deacription: 
Develop end i»pleeMnt a facility Management end aecurity aupport 
ayateM that operatea on dedicated nicrocoAputera « and inter facea the 
exiating building control ayateni. Sv«;«>i3n will include HVAC ayateva 
controla* aecurity alarm ayateaui* renovation deaign and job-coating 
(including CAD) & conatruction eatlmating ayateai for Archivea II. 



ACTIVITY RESOURCE REQUIREMENTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Coata in Thouaanda*^^^^^^^^^^^^^^^^^^^^^ 



FY 


FTB 


Peraonnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


.5 


20 


3 


1 


10 


0 


34 


94 


.5 


20 


25 


5 


25 


0 


75 


95 


.5 


20 


10 


5 


0 


0 


35 


96 


.5 


20 


10 


5 


0 


0 


35 


97 


.5 


20 


10 


5 


0 


0 


35 


96 


.5 


20 


10 


5 


0 


0 


35 


94-9$ 


2.5 


100 


65 


25 


25 


0 


215 



DEVELOPMENT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Mileatone Deacription: 
IMFLSmiT SYSTm 
OPERATE & MAINTAIN 



-Begin- 
94Q1 



— End— 
93Q4 



AaauMptiona/CoaaMnta : 

Develop by uaing of f-the-ahelf aoftware and atandard 0/A application aof t* 
Vfare. OCM coata are in Activity A505. 



ACnvXTY GENERAL INFORmTION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Code: A507 Act. Naime: Provide for Agency accounting fro« GSA. 
Category Code: 1 Type Funding: A Syateai Code: Type Impact: L 

Impacted Off/Sya: ALL Office Functiona: 2 Office Objectivea: 1 

2 
4 

Type Function: 4 Activity Manager: David NiXXane 

Activity Deacription: 

Contracting for NARA*a nationwide Accounting Servicea from GSA'a NEAR 

accounting ayatem (or ita aucceaaor) . 



ACTIVITY RESOURCE REQUIREMENTS 



♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Coata in Thouaanda^^******************** 



n 


PTE 


ParaonnaX 


Hardware 


Software 


Contract 


Other 


Total 


93 


.0 


0 


0 


0 


0 


868 


868 


94 


.0 


0 


0 


0 


0 


868 


868 


95 


.0 


0 


0 


0 


0 


898 


898 


96 


.0 


0 


0 


0 


0 


929 


929 


97 


.0 


0 


0 


0 


0 


961 


96X 


98 


.0 


0 


0 


0 


0 


995 


995 


94-98 


.0 


0 


0 


0 


0 


465X 


46 5X 



DEVELOFHBNT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



MiXeatona Daacription: -Begin*- — End — 

Operate and Maintain 90QX 99Q4 



Aaaumptiona/Co— tnta : 

Activity conaiata of payment a to GSA under terma of annual Interagency 
Agraamanta. ICASS wiXX have aXactronic interface. 
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ACTIVITT GBHKiUIL JWfGMWtKM 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Code: A701 Act. llaae: Life Cycle/NMRA-wide Reference System 
Category Code: 8 Type Pundlng: A Systeai Code: Type Inpact: P 

Ii^wcted Off/Sya: NN Office Punctioaa: A Office Objectives: A 

NC 
NL 
NI 

Type Function: 1 Activity Manager: Steve Hanneatad 

Activity Deacription: 
Coordination of aysteaw developaient to eatabliah a MARA->wide life- 
cycle ayatea of records providing a MARA*wide reference data baae. 
Includea developawnt of data eleiaent atandarda, vocabulariea, etc. 
Developnent of aupport aysten included in Activity A901. 



ACTIVITY RESOURCE REQUIREMENTS 



♦♦♦♦♦♦♦♦♦♦^♦^^^^^++CQ,t, Thouaand«***********4.*****4.4**4 



FY 


FTE 


Peraonnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


1.0 


50 


0 


0 


0 


0 


50 


94 


1.0 


53 


0 


0 


0 


0 


53 


95 


1.0 


55 


0 


0 


0 


0 


55 


96 


1.0 


58 


0 


0 


0 


0 


58 


97 


1.0 


61 


0 


0 


0 


0 


61 


98 


1.0 


58 


0 


0 


0 


0 


64 


94-98 


5.0 


291 


0 


0 


0 


0 


291 



DEVELOFMENT SCHEDULE 



Hileatone Description: -Begin- — End-- 

ONGOXIIG 99Q4 



Assunptions/Coanents : 

Individual progran officea will plan/budget for Life Cycle cdaiponent 
ayaten. 
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ACTIVITT GENERAL INFORMATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Code: A703 Act. Nsm: AUTOMATED ACCOUNTING INPUT 
Category Code: 7 Type Funding: A System Code: A83A Type I»pect: L 
iKpected Off/Sys: NAB Office Functions: 2 Office Objectives: 1 

2 
4 

Type Function: 4 Activity Itansger: David MiXXane 

Activity Description: 
Develop and iMpXesient a co«prehensive financial data input systen to 
enter data directly into the NARA accounting systeai. To operate on 
the NARA ICASS network ft to interface with GSA's NEAR systesi or its 
successor. 



ACTIVITY RESOURCE REQUIREMENTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Costs in Thousands^^^^ ♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



FT 


FTE 


Personnel 


Hardware 


Software 


Contract 


other 


Total 


93 


.5 


25 


0 


0 


0 


0 


25 


94 


.5 


25 


0 


0 


5 


5 


35 


95 


.5 


25 


0 


0 


5 


2 


32 


96 


.X 


5 


5 


2 


0 


2 


14 


97 


.X 


5 


0 


0 


0 


X 


6 


98 


.X 


5 


0 


0 


0 


X 


6 


94-98 


1.3 


65 


5 


2 


xo 


XX 


93 



DEVELOPMQIT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Milestone Description: 
ANALYSIS/PRELIMINARY STUDY 
DESIGN/DEVELOPMENT 
CONVERSION/IMPLEMENTATION 
HARDWARE PROCURQtENT 
SOFTWARE PROCUREMENT 
OPERATION 6 MAINTENANCE 



-Begin'- 
93Q3 
94QX 
94Q3 
94Q3 
94QX 
95Q2 



..End — 
94QX 
94Q3 
95QX 
9404 
94Q3 
99Q2 



Assumptions/Connents : 

Start time depends upon when GSA's accounting system is 
prepared to respond to requests for modifications /connect ions. 
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«XCTXVXTy GENEKAL XNFORmTKm 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Code: A802 Act. NaM: AUTOMATED MONTHLY STATUS IU£PORTS 
Cateoory Code: 6 Type Funding: A System Code: ASSA Type Impact: L 
Xi^pacted Off/Sya: NAB Office Functiona: 2 Office Objectivea: 1 

2 
4 



Type Function: 4 Activity Manager: David Nillane 

Activity Deacription: 
Develop implenent a coaqprebenaive procedure uaing the NARA ICASS 
ayateai and deak«>top PC* a to convert FOLDS (Financial On<-Line Data 
Syateai) Monthly Statua of Funds reporta (FR480) frcai GSA*a NEAR 
accounting ayaten (or ita aucceaaor) to the NARA 0/A ayateai in 
apreadabeet format. Provide cuatoadzed apreadabeeta for NAB 
analyata. 

ACTIVITY RESOURCE REQUIREMENTS 



♦ ♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Coata in Tbouaanda-»-i>-i>-»-»^^-»-»-»^^^^-» 



FY 


FTE 


Peraonnel 


Hardware 


Software 


Contract Otber 


Total 


93 


.5 


25 


0 


0 


0 1 


26 


94 


.5 


25 


0 


0 


10 1 


36 


95 


.5 


25 


0 


0 


10 1 


36 


96 


.2 


10 


0 


0 


0 1 


11 


97 


.1 


5 


0 


0 


0 1 


6 


98 


.1 


10 


0 


0 


0 1 


6 


94-98 


1.4 


70 


0 


0 


20 5 


95 



i 



DEVELOPMENT SCHEDULE 



Nileatone Deacription: 
ANALYSIS/PRELIMINARY STUDY 
DESIGN/DEVELOPMENT 
CONVERSION/IMPLEMENTATION 
HARDWARE PROCUREMENT 
OPERATION fi MAINTENANCn£ 



-Begin- 
90Q2 
94Q2 
95Q1 
95Q1 
95Q2 



-End— 
94Q3 
94Q4 
95Q2 
95Q1 
99Q4 



Aaaunptiona/CoMMenta : 
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ACTXvxTT GaoML ncFonmrxQii 

********** ***■*■■*■■*■■*■*■*■■*■■*■■*■■*■ 

Act. Cod*: A803 Act. Nmw: AUTQHRTID ALLOHMCI/OBP PSOCSSS 
Cat«oorf Cod«: 6 Typ* Fuading: A SystM Cod«: A83A Type Inp«ct: L 
Uip«ct«d Off/Sys: MB Office Functions: 2 Office Objoctlvos: 1 

2 
4 



Type Pimction: 4 Activity Manager: David M. Mlllane 

Activity Daacriptlon: 
Davel<^ and ln(>laMnt a cowprahanalve aystMi to creata* Maintain and 
ganarata allowance docunenta* operating budget plana and an allowance 
reglater. This will operate on KARA* a ICASS network. When aysten Is 
operational* explore Interface/connection to the NEAR aysteai or Its 
aucceasor . 



ACTIVITY RESOURCE REQUIREHENTS 
****************************** 



♦ '••<••<••<••<••<••<••<••<••<••'••<••<«••«•<•• ♦♦♦Coat a in Thouaands 



FY 


PTE 


Peraonnel 


Hardware 


Software 


Contract 


Other 


93 


.1 


5 


0 


0 


0 


1 


94 


.5 


25 


5 


5 


5 


2 


95 


.2 


10 


0 


0 


0 


2 


96 


.1 


5 


0 


0 


0 


2 


97 


.1 


5 


0 


0 


0 


2 


98 


.1 


5 


0 


0 


0 


2 


94-98 


1.0 


50 


5 


5 


5 


10 



6 
42 

12 
7 
7 
7 

75 



DEVELOPMENT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Mileatone Deacription: 
ANALYSIS/PRELIMINARY STUDY 
DESIGN/DEVELOPMENT 
CONVERSION/IMPLEMENTATION 
HARDWARE PROCUREMENT 
SOFTWARE PROCUREMENT 
OPERATION AND MAINTENANCE 



-Begin- 
90Q2 

94Q3 
94Q3 
94Q2 

95Q2 



— End— 
94Q1 
94Q3 
95Q1 
94Q3 
94Q3 
99Q4 



Assumptions/Coowients : 

Programning during FY94-96 will be conducted under Activity A901/1. 



33 



ACTXVITT QSMSMKL IMFOnWriOK 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Coa*: M04 Act. 99am: Xnt«grat«d Budget FonMiXation SystMi 
Category Coda: 6 Type Funding: A Syataai Code: A83A Typa Impact: L 
Impacted Off/$ys: NAB Office Punctiona: 2 Office Objectivea: I 

2 
4 

Type Function: 4 Activity Manager: David N. Millane 

Activity Deacription: 
Develop and impleamnt a coaprehenaive budget Tormulation procedure 
using the KARA ICASS network & deak«-top PCa to uae exiating internal 
and external databaaea to generate budget formulation packagea 
including « but not limited to* analyaea^ trends « projectiona* report a « 
forecaata^ formate and preaentationa. The ayatem will be compatible 
with 0KB Circular A-11 requirementa. 

ACTIVITY RESOURCE REQUIREMENTS 

♦ ♦♦•f 

♦ ♦♦♦♦♦♦♦♦♦♦•^♦♦♦♦♦♦•fCoata in Thouaanda<f<f ♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



FY 


FTE 


Peraonnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


1.0 


50 


4 


2 


0 


3 


59 


94 


1.0 


50 


0 


5 


0 


3 


58 


95 


1.0 


50 


2 


5 


0 


3 


60 


96 


.5 


25 


0 


2 


0 


3 


30 


97 


.5 


25 


0 


2 


0 


3 


30 


98 


.5 


25 


0 


0 


0 


3 


28 


94-98 


3.5 


175 


2 


14 


0 


15 


206 



DEVELOPMENT SCHEDULE 



Nileatone Deacription: -Begin- — End*- 

ANALYSIS/PRELXMXNARY STUDY 91Q2 94Q1 

DESIGN/DEVELOPMOrr 94Q1 94Q4 

CONVERSION/IMPLENENTATION 94Q4 95Q1 

HARDWARE PROCUREMENT 94Q1 95Q3 

SOFTWARE PROCUREMENT 94Q1 95Q3 

OPERATION AND MAINTENANCE 95Q3 99Q4 



Aaaumptiona/Commenta : 



39 

11-22 



ACTiviTy GaoML XMrosmtKm 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

Act. Cod«: A901 Act. IfaM: Op^rat^ 6 Mlntain Arch XI co— ion us* aystM 
C«t«oor7 Cod«: 1 Tgpm Fundina: A Syst«M Cod^: Typ« iMpact: P 

lKpact«d Off/Sya: ALL Office Functiona: 1 Office ObJactivM: 1 

2 2 

4 4 

5 5 
Tfpm Function: 2 Activity Manager: Stava Hannaatad 

Activity Daacription: 
Operate and Maintain data coMiunicationa and adniniatrative proceaaing 
to aupport all organixationa in Archlvea II and provide acceaa to all 
Life Cycle ayatews froai co—ion uae workstationa. 



ACTIVITY RESOURCE REQUIREMENTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦'>*Coata in Thouaanda********************** 



FY 


PTE 


Pcraonnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


.0 


0 


0 


0 


0 


0 


0 


94 


3.5 


155 


600 


150 


1750 


100 


2755 


95 


3.5 


163 


600 


150 


2250 


100 


3263 


96 


3.5 


171 


600 


150 


2250 


100 


3271 


97 


3.5 


179 


600 


150 


2250 


100 


3279 


98 


3.5 


171 


600 


150 


2250 


100 


3288 


94-98 


17.5 


856 


3000 


750 


10750 


500 


15856 



DEVELOPMENT SCHEDULE 

Nileatone Deacription: -Begin* — End — 

OPERATE AND MAINTAIN 93Q4 99Q4 



Aaaump t ions /CoMmen t B : 



40 

11-23 



Acnvm 



uraMMTioif 



♦♦♦♦♦♦♦ ♦♦♦♦♦♦♦♦♦♦♦♦♦^♦♦♦♦♦♦^ 

Act. Cod«: h90X Act. Nane: Biihaiic« ArchlVM II Co— on Usa0« SystM 
C«t«9or7 Coda: 2 rjpm Funding: A SystMi CoV* Typa I^^^ct: 

J ipactad Off/Syn: ALL Of flea Fuactiooa: 1 Of flea Objactivaa: 

2 

4 

5 

Type Function: 2 Activity Nanagar: Stava Rannaatad 

Activity Description: 
Enhance data coMunicationa and adHiniatrativa procaaaing to aupport 
all organizationa in Archives II* providing acceaa to all Life Cycle 



aystc 



froai coanon use workstationa. 



ACTIVITY RESOURCE REQUIREMENTS 
^^^^^^^^^^^^444444^eoata in Thouaands>>>>>>>>>>>>>>>>>>>>>^ 



FY 


PTE 


Personnel 


Hardware 


Software 


Contract 


other 


Total 


93 


.0 


0 


0 


0 


0 


0 


0 


94 


1.0 


60 


100 


20 


0 


0 


180 


95 


1.0 


63 


100 


20 


0 


0 


183 


96 


1.0 


66 


100 


20 


0 


0 


186 


97 


1.0 


69 


100 


20 


0 


0 


189 


98 


1.0 


66 


100 


20 


0 


0 


193 


94-98 


5.0 


331 


500 


100 


0 


0 


931 



DEVELOPMENT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Mileatone Deacription: 
ONGOING 



-Begin* — End-- 
94Q4 9904 



AsauMptiona/CooMienta : 
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II"24 



ACTIVITY GENERAL INFORHATION 



Act. Code: A901 
Category Code: 3 



Act. NMe: Develop Archives IX CoMMon Uaag« Syateai 

Type Funding: A Syate« Code: Type iMpact: 



Iim>acted Off/Sya: ALL 



Office Functiona: 



1 
2 
4 

5 

Activity Manager: Steve Hanneatad 



Office Objectivea: 



Type Function: 2 

Activity Deacription: 
Devel<^ data coanunicationa and adniniatrative proceaaing to aupport 
all organize tiona in Archivea II and provide acceaa to all Life Cycle 
ayatem fro« coaaK>n uae workatationa. 



ACTIVITY RESOURCE REQUIREMENTS 



♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Coata in Thouaanda-«>-*"«>-«>-«>-«>-«>-«>-«>-«>-«>-«>-«>-«>-«>-«>-«>-«>-«>-«>-«>4> 



FY 


PTE 


Peraonnel 


Hardware 


Software 


Contract 


Other 


93 


5.5 


278 


920 


0 


475 


0 


94 


1.0 


45 


2105 


500 


941 


0 


95 


.0 


0 


0 


0 


0 


0 


96 


.0 


0 


0 


0 


0 


0 


97 


.0 


0 


0 


0 


0 


0 


98 


.0 


0 


0 


0 


0 


0 


94-98 


6.5 


323 


3025 


500 


1416 


0 



Total 

1673 
3591 
0 
0 
0 
0 

5264 



DEVELOPMENT SCHEDULE 



Nileatone Deacription: 
REQUIREMENTS ANALYSIS 
CONDUCT PROCUREMENT 
IMPLEMENTATION 



-Begin- 
89Q1 
91Q3 
93Q1 



-End— 
91Q2 
92Q4 
94Q3 



Aaauaiptlona/Cooments : 
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11-25 



ACTIVITY GEHERML INFORmTlON 

Act. Code: A902 Act. NMMe: AutoMted Personnel Stetua Reporting 
Category Code: 6 Type Funding: A Systen Code: A8nA Type Impact: L 
lapacted Off/Sys: MAB Office Punctiona: 2 Office Objectivea: l 

NAP 3 

6 

Type Function: 4 Activity Manager: David M. Millane 

Activity Deacription: 
Develop and ispleaMnt a comprehenaive procedure uaing the NARA O/A 
network and deaktop PCa to convert /transaiit data in the PXR3 systeM 
to the NAB PC/ICASS network. Provide cu«to«ixed apreadsheets for 
NAB analysta to analyse personnel require«ent« . Proceaa to coflq;>ly 
with Privacy Act proviaiona. 



ACTIVITY RESOURCS RSQUIRBMBNTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

♦ ♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Coata in Thouaands^^^^^^^^^^^^^^^^^^-^^^^ 



FY 


FTE 


Prraonnel 


Hardware 


Software 


Contract 


Other 


93 


.5 


25 


5 


0 


0 


0 


94 


.5 


25 


5 


0 


5 


2 


95 


.5 


25 


5 


0 


0 


2 


96 


.1 


5 


0 


0 


0 


2 


97 


.1 


5 


0 


0 


0 


2 


98 


.1 


5 


0 


0 


0 


2 


94-98 


1.3 


65 


10 


0 


5 


10 



30 
37 
32 
7 
7 
7 

90 



DEVEtX>PMENT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Mileatone Deacription: 
Analysia /Preliminary Study 
Deaign/Developa^nt 
Converaion/Impleaientation 
Hardware Procurement 
Operation and maintenance 



-Begin- 
93Q4 
94Q3 
95Q1 
94Q4 
96Q1 



-End— 
94Q3 
95Q2 
96Q2 
95Q1 
99Q4 



Aaaumptiona/Comments : 



: 3 



11-26 



ACTIVin GOIKRAL UIPOMIIiTIOII 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Cod«: A903 Act. N«m: Intttor«t#a Bud9«t Execution SystCM 
Category Cod«: 6 Typ« Funding: A SystMi Code: A83A Type iMpact: L 
Impacted Off/Sya: NAB Offic« Functions: 2 Office Objectives: 1 

2 
3 

Type Function: 4 Activity Manager: David N. Nillane 

Activity Deacription: 
Develop and iaplenent a co«prehenaive budget execution procedure uaing 
the MARA ICASS network & PC* a to uae exiating internal and external 
data baaea to generate a budget execution package including, but not 
liadted to, calla, tracking, auditing, docuMsnt transmiaaion, account 
balancing, analyaia, trends, forecaata, preaentationa, reporta and 
formta. System will be compatible with 0MB Circular A- 34. 

ACTIVITY RESOURCE REQUIREMENTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

♦♦♦♦♦♦♦♦♦♦♦♦•••••••••••••••••••••Coata in Thouaands<*'-cy<f<f<f<f<f<f<f<f<f<f ♦♦♦♦♦♦♦♦♦♦ 



FY 


FTE 


Personnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


1.0 


50 


8 


0 


0 


3 


61 


94 


1.0 


50 


1 


0 


0 


3 


54 


95 


1.0 


50 


9 


10 


0 


6 


75 


96 


1.0 


50 


0 


10 


0 


6 


66 


97 


.2 


10 


0 


1 


0 


2 


13 


98 


.2 


50 


0 


1 


0 


2 


13 


94-98 


3.4 


170 


10 


22 


0 


19 


221 



DGVELOPMEJfT SCHEDULE 

♦ •••••>••••••••••••♦••>♦♦♦♦♦ ♦••>••>••>••>••> 

Mileatone Deacription: -Begin- <»<»End-"* 

ANALTSIS/PRELIMINART STUDT 91Q2 94Q2 

DESIGN/DEVELOFMOIT 94Q3 94Q4 

CONVERSlON/IMPLEMEIfTATION 94Q3 95Q1 

HARDWARE PROCUREMEirT 94Q3 9501 

SOFTWARE PROCUREMENT 9501 S»6Q1 

OPERATIONS AND MAINTENANCE 96Q1 99Q4 



AaauMptiona/CoNMenta : 



44 
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ACTXVXT7 GEMERAL INFORmtlON 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Cod«: A904 Act. Nane: Acquire and I«:st«Il Archives XX Telephones 
Category Code: 4 Type Funding: A Syste« Code: Type Impact: M 

iMpacted Off/Sys: AXX Office Functions: 5 Office Objectives: 5 

6 6 



Type Function: 4 Activity Manager: Stephen E. Hannestad 

Activity Deacription: 
Acquire and inatall Archivea XX Telephone Syaten, including the 
central telephone aystew, preadae wiring, atation equipment, 
inatallation of trunk lines to serve the new building, and inatal«* 
lation of individual atation equipment. 



ACTXVXT7 RESOURCE REQUIREMQITS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Costa in Thousands^^^^^^^^^^^^^^^^^^^^^^ 



FT 


FTE 


Parsonnel 


Hardwara 


Software 


Contract 


Other 


Total 


93 


.3 


20 


600 


0 


0 


0 


620 


94 


.3 


20 


100 


0 


0 


0 


120 


95 


.0 


0 


0 


0 


0 


0 


0 


9e 


.0 


0 


0 


0 


0 


0 


0 


97 


.0 


0 


0 


0 


0 


0 


0 


98 


.0 


0 


0 


0 


0 


0 


0 


94-9$ 


.3 


20 


100 


0 


0 


0 


120 



DCVELomnnr screduu 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Mllestona Dascription: 
ACQUIRE CBfTRAL ST8TBH 
XNSTAUATXOII OF CBITRAL SYSTEM 
A0QUIRE/XIC8TALL PBASB X OF CPE 
ACli;XRE/XllSTALL PEASE XX OF CPE 



-Begin- — End — 

91Q2 9204 

93^01 93Q4 

93Q1 93Q4 

94Q1 94Q4 



Asauaytiona/Cn—i arita : 

Ona-tiaM activity to eatabliah telephone ayataa at Archivas XX. 
System will uaas WXTS for local aervice. and FTS200 for long diatanca. 
Costa ara for CPE and cabling only. 



45 



• 



ERIC 



11-28 



STATEMENT OF OFFICE FUNCTIONS 



Office Name: Office of Federal Records Centers 

Office Functions: Agency Mission 

Supported 

1) Office of Federal Records Centers. 4 
Provides the storage^ servicing^ 
security and disposition of records and 
documents of the Federal government. 
Formulates government-wide policies, 
standards, procedures and regulations. 



4o 

11-29 



STATEMENT OF OFFICE OBJECTIVES 



Office Name: Office of Federal Records Centers 



Office Objectives: 



1) Increase Federal Records 
Center reference productivity. 

2) Expand records center service 
programs to customer agencies to 
achieve additional savings to 
government as a whole. 



Office 
Functions 
Supported 



Agency 
Objectives 
Supported 
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ERIC 



11-30 



NARA OPERATIONAL SYSTEMS 
GENERAL INFORMATION 



System Code: C64A Name: MPR REGISTRY FILE SYSTEM 

Type of Sys.: P Facility: Function: Mission: Improv, : Interface: 
IV 1 4 E NONE 

Frequency: D 
Type Funding: A 

Contact Name: LAWRENCE HINES Phone No.: 202/501-5155 

System Description: 

The system provides an index to the location of physical records on all 
service listings of past veterans. It maintains query master files associated 
with each official personnel file (OPF) . These master files are accessible 
by name or social securit'^ number. 



Applications Programs 

Language : Version : Num-Prog : Docum/Ref . : 

COBOL/VS VI . R3 83 NCYD 

CSP 3.2.1 1 



System Input/Output 

Type Media Record Units S/D 

Volume 

II 2.5 M I 

IT 1.2 M I 

0 P 22.0 M I 

0 M 128.0 M I 

M D 142.0 M I 



11-31 
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NAKA OPERATIONAL SYSTEMS 
GENERAL INFORMATION 



System Code: C74A 



Name: NARS-5/SIS 



Typeof Sys.: P Facility: Function: Mission: Improv. : 

IV 1 4 A 

Frequency : U D 

S 

Type Funding: A 



Interface: 
SIS 



Contact Name: LAWRENCE HINES 



Phone No.: 202/653-8376 



System Description: 

The Automated System for Control of Federal Records Center Records (NARS5) 
is an inventory of the records held by each federal Records 
Center. It maintains master files that contain information (location, 
disposal, retrieval, etc on all records held by the center. Reports are 
provided during the regular monthly cycle for each center. Also, quarterly, 
annual, and special inquiries are available from the system. 



Applications Programs 

Language: Version: Num-Prog: 
COBOL/VS VI. R3 166 

DATABUS 2.8 29 

CSP 3.2.1 1 



Docum/Ref . 
NCYD 



System Input/Output 

Type Media Record Units S/D 

Volume 

ID .4 M I 

0 P 108.0 M I 

M D 18.7 M I 
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KARA OPERATIONAL SYSTEMS 
GENERAL INFORMATION 



System Code: C80A 



Name: CPR REGISTRY FILE/X-RAY/DEPENDENT MED. RCRDS. 



Type of Sys . : P 



Frequency : D 



Facility : Function : Mission : Improv . : Interface : 
IV 1 4 E NONE 



Type Funding: A 

Contact Name: LAWRENCE HINES 



Phone No.: 202/653-8376 



System Description: 

The system provides an index to the location of the records of retired 
civilian personnel; entrance and separation x-rays of militarypersonnel; & 
medical records of dependent military personnel. It maintains a query master 
file containing a location identification number associated with each OPF. 
The file is accessible by name, date of birth, social security or service ID 
number . 



Applications Programs 

Language: Version: Num-Prog: 

COBOL/VS VI. R3 56 

CSP 3.2.1 3 

DATABUS 2.8 6 



Docum/Ref . 
NCYD 



System Input/Output 

Type Media Record Units S/D 

Volume 

II 1.7 M I 

IT 2.5 M I 

0 P 4.0 M I 

0 M 66.0 M I 

M D 80.0 M I 
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NARA OPERATIONAL SYSTEMS 
GENERAL INFORMATION 



System Code: C87A Name: NC MIS (TASK/ AUTOMATED STATISTICAL SUMMARY) 

Type of Sys.: M Facility: Function: Mission: Improv. : Interface: 

IV A 4 A NONE 

Frequency: W XII X 

Type Funding: A 

Contact Name: LAWRENCE MINES Phone No.: 202/653-8376 

System Description: 

NO'S productivity and work distribution measurement system. Provides 
productivity statistics on individual units < centers and system-wide. 
Generates performance statistics for employees. TASK is a feeder to the 
Automated Statistical Summary, and there is no computer interface between 
them. 



Applications Programs 

Language: Version: Nxim-Prog: Docum/Ref . : 

COBOL/VS VI . R3 34 NCYD 
DATABUS 2.8 39 



— -System Input/Output — 

Type Media Record Units S/D 

Volume 

ID 1.8 M I 

0 T 25.5 N I 

M D .4 M I 
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ACTIVITY (XKERAL INFORMATION 



Act. Code: C304 
Category Code: 1 
iMpected Off/Sys: 



Act. Ne»e: MAINTAIN NARS 5 

Type Funding: A Syatew Code: 
NN Office Functions: 1 

NI 



C74A Type Impact: P 
Office Objectives: 1 
2 



Type Function: 6 
Activity Description: 
Maintain NARS 5. 



Activity Manager: LAURENCE HINBS 



ACTIVITY RESOURCE REQUIREMENTS 







♦ ****** 


♦♦♦♦♦♦♦♦Costs 


in Thousands+*'»«'»«'» 


♦♦♦♦♦♦♦♦ 


♦♦♦♦♦♦♦ 


FY 


FTE 


Personnel 


Hardware 


Software 


Contract 


other 


Total 


93 


12.8 


373 


35 


21 


0 


48 


477 


94 


12.3 


399 


35 


21 


0 


48 


503 


95 


12.8 


412 


40 


21 


0 


48 


521 


96 


12.8 


429 


35 


21 


0 


48 


533 


97 


12.8 


445 


35 


21 


0 


48 


549 


98 


12.8 


429 


35 


21 


0 


48 


566 



94-98 63.5 



2147 



180 



105 



240 



2672 



DEVELOPMOrr SCHEDULE 



Milestone Description: 
REORDER SUPPLIES 
PROCESS CYCLICAL WORK 

COMPLETE PROGRAMMING WORKLOAD AS NEEDED 



•-Begin- 
94Q1 
94Q1 
94Q1 



— End— 
94Q4 
94Q4 
94Q4 



Assuaiptions/CoMsients : 
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ACTIVITY GENERAL INFORMATION 

Act. Code: C307 Act. Name: REPLACE DATA SYS. CTR. MAINFRAME/PERIPHERALS 
Category Code: 3 Type Funding: A System Code: Type Impact: P 

Impacted Off/Sys: Office Functions: 1 Office Objectives: 1 

2 



Type Function: 2 Activity Manager: LAWRENCE HINES 

Activity Description: 

Procure new mainframe peripherals for the Data Systems 

Center. 



ACTIVITY RESOURCE REQUIREMENTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦■••♦Coats in Thousands^^^^^^ ♦♦♦♦♦♦♦♦ ♦♦♦♦♦♦♦♦ 



FY 


FTE 


Personnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


.5 


28 


32 


0 


0 


0 


60 


94 


.5 


26 


150 


25 


0 


0 


201 


95 


.5 


31 


100 


25 


0 


0 


156 


96 


.5 


32 


50 


25 


0 


0 


107 


97 


.5 


34 


0 


25 


0 


0 


59 


98 


.5 


32 


0 


25 


0 


0 


60 


94-98 


2.5 


158 


300 


125 


0 


0 


583 



DEVELOPMENT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

Milestone Description: -Begin- — End — 

ADD DASD 94Q1 94Q4 

ADD DASD; PROCURE BARCODE PRINTER 9601 96Q4 

PROCURE OPERATING SYSTEM UPGRADES 93Q1 97Q4 

PROCURE NEW FR(HITEND PROCESSOR C PAGE PRINTER 95Q1 9504 



Assumptions /Coswents : 
FY 93 - 96: Expand 
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11-36 



ACTIVITY GENERAL INFORHATION 



Act. Code: C308 Act. Nam«: MAINTAIN MPR REGISTRY FILE 

Category Code: 1 Type Funding: A SysteH Code: C64A Type Impact: L 

Impacted Off/Sya: Office Functiona: 1 Office Objectives: 1 



Type Function: 3 Activity Manager: LAURQ«CE HINES 

Activity Deacription: 
Maintain MPR Regiatry File. 



ACTIVITY RESOURCE REQUIREMENTS 



in Thouaanda 



FY 


FTE 


Peraonnel 


Hardware 


93 


6.2 


202 


17 


94 


6.2 


213 


17 


95 


6.2 


216 


17 


96 


6.2 


225 


17 


97 


6.2 


234 


17 


98 


6.2 


225 


17 



94-98 31.0 1131 85 



Software 


Contract 


Other 


Total 


10 


0 


24 


253 


10 


0 


24 


264 


10 


0 


24 


267 


10 


0 


24 


276 


10 


0 


24 


285 


10 


0 


24 


294 


50 


0 


120 


1386 



DEVELOPMENT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Mileatone Deacription: 
PROCESS CYCLICAL WORK 
COMPLETE PROGRAMMING WORKLOAD AS 



-Begin- — End — 
94Q1 94Q4 
NEEDED 94Q1 94Q4 



Asaumptions/Coaaienta : 
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ACTIVITY GEHERAL INFORMATION 

Act. Code: C309 Act. Nam: MAINTAIN CPR REGISTRY PILE AND RELATED FILES 
Category Code: 1 Type Funding: A System Code: C80A Type iJKpact: L 
Ivpacted Off/Sys: Office Functions: 1 Office Objectives: 1 

2 



Type Function: 3 Activity Manager: LAVIRENCE HXNES 

Activity Description: 
Maintain CPR Registry File/X-Ray /Dependent Medical Records 



ACTIVITY RESOURCE REQUIREMENTS 







*********** 


******* *Cout% 


in Thousands 


♦♦♦♦♦♦♦ 


♦♦♦♦♦♦♦ 


FY 


FTE 


Personnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


3.3 


131 


13 


8 


155 


18 


325 


94 


3.3 


139 


13 


8 


170 


18 


348 


95 


3.3 


142 


13 


8 


187 


18 


363 ♦ 


96 


3.3 


148 


13 


8 


206 


18 


393 


97 


3.3 


154 


13 


8 


227 


18 


420 


98 


3.3 


148 


13 


8 


249 


18 


448 


»4-98 


16.5 


743 


65 


40 


1039 


90 


1977 



€ 



DEVELOPMENT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Milestone Description: 
PROCESS CYCLICAL WORK 

COMPLETE PROGRAMMING UORKLOAD AS NEEDED 



-Begin- 
94Q1 
94Q1 



— End-- 
94Q4 
94Q4 



Assuapt ions /Comment s : 



ERIC 
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11-38 



i 



ACTIVITY GEMERAL INFORMATICS 
Act. Code: C316 Act. Name: NC OFFICE AUTOMATION 

Category Code: 6 Type Funding: A System Code: Type Impact: N 

Impacted Off/Sys: A83A Office Functions: 1 Office Objectives: 1 

2 



Type Function: 4 Activity Manager: LAWRENCE HINES 

Activity Description: 
Implement and maintain OA systems to support NC program functions. 



ACTIVITY RESOURCE REQUIREMENTS 



Costs in Thousands- 



FY 


FTE 


Personnel 


Hardware 


Software 


Contract 


Other 


. Total 


93 


1.0 


34 


30 


30 


0 


6 


100 


94 


1.0 


34 


150 


75 


0 


6 


265 


95 


1.0 


35 


150 


75 


0 


6 


266 


96 


1.0 


36 


100 


30 


0 


6 


172 


97 


1.0 


38 


100 


30 


0 


6 


174 


98 


1.0 


36 


100 


30 


0 


6 


175 


94-98 


5.0 


182 


600 


240 


0 


30 


1052 



DEVELOPMENT SCHEDULE 



Milestone Description: 
PROCURE UPGRADES TO OA SYSTEM, 
REPLACE NC OA SYSTEM 



-Begin- --End-- 
AS NEEDED 94Q1 98Q4 

94Q1 98Q4 



Assumptions/CossMnts : 

Currently installed OA equipsK.nt reached end of its ADP life cycle 
in FT 91. NC began system replacement in FT 93. 

Part of FY 94 hardware costs funded by one-time appropriation of the 
new Pittsfield PRC. 



DO 
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ACTIVITY GENERAL INFORMATION 

Act. Code: C510 Act. Name: MAINTAIN TASK/AUTOMATED STATISTICAL SUMMARY 
Category Code: 1 Type Funding: A System Code: C87A Type Impact: L 
Impacted Off/Sys: Office Functions: A Office Objectives: A 



Type Function: 4 Activity Manager: LAVnRENCE HINES 

Activity Description: 
The TASK System provides productivity data by individual , unit, branch 
and center. It also provides input for individual CPAS evaluations 
and acts as a feeder to the Automated Statistical Summary. 



ACTIVITY RESOURCE REQUIREMENTS 



♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Costs in Thousands********** ♦♦♦♦♦♦ ♦♦♦♦♦♦ 



FY 


FTE 


Personnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


4.5 


208 


22 


13 


0 


30 


273 


94 


4.5 


220 


22 


13 


0 


30 


285 


95 


4.5 


226 


22 


13 


0 


30 


291 


96 


4.5 


235 


22 


13 


0 


30 


300 


97 


4.5 


245 


22 


13 


0 


30 


310 


98 


4.5 


235 


22 


13 


0 


30 


320 


94-98 


22.5 


1181 


110 


65 


0 


150 


1506 



DEVELOPMENT SCHEDULE 



Milestone Description: 
PROCESS CYCLICAL WORK 

COMPLETE PROGRAMMING WORKLOAD AS NEEDED 



-Begin- 
94Q1 
9401 



— End — 
94Q4 
94Q4 



Assumptions /Comments : 
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ACTIVITY GENERAL INFORMATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Code: C801 Act. Name: ENHANCE MPR REGISTRY 

Category Code: 2 Type £^inding: A System Code: C64A Type Impact: L 
Impacted Off/Sya: Office Functions: A Office Objectives: A 



Type Function: 3 Activity Manager: LAWRENCE HINES 

Activity Description: 
Reprogram NPR Registry to include request tracking. 



ACTIVITY RESOURCE REQUIREMENTS 



in Thousands^^4>4>4> ♦♦♦♦♦♦♦ ♦♦♦♦♦♦♦♦♦♦ 



FY 


FTE 


Personnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


.0 


0 


0 


0 


0 


0 


0 


94 


.1 


52 


50 


0 


0 


0 


102 


95 


.0 


0 


0 


0 


0 


0 


0 


96 


.0 


0 


0 


0 


0 


0 


0 


97 


.0 


0 


0 


0 


0 


0 


0 


98 


.0 


0 


0 


0 


0 


0 


0 


94-98 


.1 


52 


50 


0 


0 


0 


102 



DEVELOPMENT SCHEDULE 



Milestone Description: -Begin- — End-- 

PROCURE BARCODE READERS, TERMINALS 94Q1 94Q4 

IMPLEMENT SYSTEM 95Q1 95Q1 



Assumptiona/Cofflments : 

Rewrite on-line software & prc^ur^f bar code readers to add a nodule for 
tracking reference requests & checked-out records. 
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ACTIVITY GEaiERAL INFORMATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Code: C803 Act. Name: EIIHANCE NARS 5 

Category Code: 2 Type Funding: A System Code: C74A Type Impact: P 
Impacted Off/Sya: NN Office Functions: A Office Objectives: A 

NI 



Type Function: 1 Activity Manager: LAVfRENCE BINES 

Activity Description: 

Reprogram NARS 5/SlS to on-line, real time processing mode. 

This includes deleted activities C418/3* C508/8* and C701/3 from the 

FY 89-93 plan. 

Study must prove initiative feasible. 



ACTIVITY RESOURCE REQUIREMENTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

♦♦♦♦♦♦♦♦♦♦+++++4.+++Costs in Thoussnds4>4>4>^^^^^^«^4^^-f^4^4^4^4^4^4^4^ 



FY 


FTE 


Personnel 


Hardware 


Software 


Contract 


Other 


93 


3.5 


190 


38 


15 


0 


0 


94 


2.5 


125 


100 


25 


0 


0 


95 


3.5 


208 


20 


100 


0 


0 


96 


3.5 


216 


0 


0 


0 


0 


97 


3.5 


225 


0 


0 


0 


0 


98 


3.5 


216 


0 


0 


0 


0 


94-98 


16.5 


1008 


120 


125 


0 


0 



243 

250 
328 
216 
225 
234 

1253 



DEVELOPMENT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Milestone Description: 

REPROGRAM NARS 5. PROCURE CENTER HARDWARE 
PROCURE DBMS 

REWRITE NARS 5 USING DBMS SOFTWARE 



*Begin- 
93Q3 
95Q1 
96Q1 



-End — 
94Q4 
95Q4 
96Q4 



Assumptions/Comments : 

Add CIPS modules for SF-135 processing and for request tracking. 

Purchaaa of DBMS aoftware in FY 95 ia necaaaary duo to 
deciaion to link NARS 5 to other life cycle activitiea. 
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STATEMENT OF OFFICE FUNCTIONS 



Office Name: Office of Public Programs 
Office Functions: 



!)• Recruit and train volunteers for 
inservice and outreach programs. 

2) . Provide internal and external 
archival training programs. 

3) . Plan, coordinate, & manage programs 
to provide Government agencies and 

the public with a full range of 
multimedia services and outreach 
publications programs, 

4 ) • Direct the development and 
implementation of educational 
information programs, 

5) , Direct the development and 
implementation of the NARA exhibits 
program. 

6) . Plan and coordinate NARA 
special events activities. 

7 ) . Develop products and oversee 
operation of Museum Shop. 



Agency Mission 
Supported 

6 

6 

6 

6 

6 
6 
6 
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STATEMENT OF OFFICE OBJECTIVES 



Office Name: Office of Public Programs 

Office Objectives: Office Agency 

Functions Ob j ectives 
Supported Supported 

1) Develop tour and related 
educational materials for volv.iteer 

program. 1 4 

2) Develop materials for archival 

training program. 2 4 

3) Manage a centralized information 
source and provide distribution services 

to Federal agencies and the public Federally 

produced multimedia products and 

publications, and assist in the development 

and control of publications. 3 4 

4) Monitor Federal agency compliance 
with 0MB Circular A- 114 and other 

Government -wide audiovisual policies. 3 3 

5) Aid in design of exhibits in the 
National Archives Building and 
development of related printed infor- 
mational material. 5 4 

6) Develop supplementary materials 

for NARA educational packets, workshops, 

and other programs. 4 4 

7) Provide graphic design support for 

public events at NARA. 6 4 

8) Develop and assist other offices 
in the development, control 

and distribution of publications. 7 4 

9) Provide support for the develop- 
ment of products for and operation of 

Museum Shop. 8 4 
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ERIC 



11-44 



KARA OPERATIONAL SYSTEMS 
GENERAL INFORMATION 

♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦44 



System Code: E603 Hmmmi PUBLICATION TEXT EDITING 

Type of Sys.: Facility: Function: Mission: Improv. : Interface: 
V 7 6 A 

Frequency: A 
Type Funding: T 

Contact Name: Tom Rains Phone No.: 202/501-7187 

System Description: 

System will be used to input various publications text for compiling, editing 
design, psge make-up, and providing copy for printing (ongoing). 



— • Applications Progrsms 

Language: Version: Num-Prog: Docum/Ref.: 



System Input /Output 

Type Medis Record Units S/D 

Volume 
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HAM OPERATIONAL SYSTENS 
GENERAL INFORMATION 



• 



SystM Cod«: E76A Nam: DAVIS (BASIS) 

Typ«ofSya.:P Facility: Function: Mission: iMprov. : Interfsc«: 
VII 3 6 NONE 

Fr«qu«ncy: D 
Typ* Funding: A 

Contsct Nsm: To« Rsins Phon« No.: 202/501-*7187 

SystM Description: 

NED uses th« DAVIS (BASIS) INFOCEN nsintsined st Wright Pst. AFB* Dsyton* OH. 
Th« systM Mintsins NED Mst«r dsts f il« which is ussd for cstslog pro- 
duction. Msndstory titX« chscit snd infooMtion r«spons«s. DATA is input«d 
and •ditsd on-»lin« sad rstrisvsd in various formts snd output. 



— Applicstions ProgrsMS - 

Lsngusga : Version : Nun-Prog : Docun/Ref . 

COBOL 4 NONE 
FORTRAN 



— • — .w., — — — SystSM Input/Output 

Typa Nsdis Racord Units S/D 

VolUM 

M 1 27.0 T 1 



ERLC 



i 
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NARA OPERATIONML SYSTEMS 
GENERAL INFOiMATXON 

♦♦♦44444444444 



Syatew Code: E85A 



Nmm: Order ItanaoMMnt System 



TypeofSya.:P Facility: Function: Mlaalon: Xwprov. : Interface: 

III 3 6 A NONE 

Frequency : D K 

X 

Type Funding: T 



Contact N«Me: Thoeiaa Ralna 



Phone No.: 202/501*7187 



Syateii Deacrlptlon: 

Order Ngint. aya. operated on Datapolnt /Compaq hrdwre. Software originally de- 
veloped by Wolf Data Syatewa. Inc. Holland. Nl. haa been algnlflcantly modi- 
fied by KSA. Inc. Sya. Includea order proceaaing aya.. aalea analysla. £ fl«* 
nanclal cntrl. mods w/procurement Invntry. cntrl. mod. atlll to be made oper- 
ational. Output services customers, sgency producers £ sll op. segs. of Ctr. 
Phsse-out of sys. expected tt/phsse-ln of Info. Ngmt. sys. by 4th qtr.* 1994. 



— Appl lest Ions Programs 

Langusge : Version : Num*-Prog : 

DATADUS 175 



Docum/Ref • : 
SYTM HANUALS 




System Input/Output 

Type Media Record Units 

Volume 

M D 28.0 H 



S/D 
Z 




ERIC 11-47 



Facility: 
LXX 



System Code: E86B 
Type of Sya . : A 
Frequency: D 
Type Funding: T 



Contact Name: Judy EdeXhoff 



HAM OPERATIONAL SYSTfiNS 
GENERAL INFORMATION 

Name: Point -of -aala 



Function : Niaaion : Improv . : Interface : 
^ 6 D NONE 

H 
M 

S 

Phone No.: 202/50X-5235 



Syatem Deacription: 

Record Nuaeum Shop aalea by dollar, volume, product, cXerk, end period for 
the purpoae of financial, inventory, procurement, and ataffing control and 
projectiona. To be updated to include miaX order end audioviauex 
componenta . 



— . AppXicetiona programs - . 

Language: Veraion: Hum-Prog: Docum/Ref . : 



Syatem Input/Output 

Type itodia Record unita s/D 

Volume 

ID T I 

op ^ J 
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KARA OPERATIOHAL SYSTEMS 
GENERAL INFORMATION 



System Code: £a9A Nan*: PUBLICATION TEXT PREPARATION (DTP) 

Typeof Sys.: P Facility: Function: Mission: Improv. : Interface: 

V 7 e A 

Frequency: A £ 

H 

Type Funding: T 

Contact Nama: TOM RAINS Phone No.: 202/501-7187 

System Description: 

Used for publications text compiling, editing and providing copy for printing 



. Applications Programs 

Language: Varsion: Num-Prog: Docum/Ref.: 

COBOL MACNTOSH NET 



— ...... ..System Input/Output--- — 

Type Madia Record Units S/D 

Volume 

MI 4.0 T I 
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ACTIVITY GENERAL INFORMATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Code: EOOl Act. Nwiie: NAC Infomation ManageMcnt SyatMi 
Category Code: 3 Type Funding: T Syatev Code: Type Impact: L 

IiH>acted Off/Sya: NEA Office Functiona: 3 Office Objectivea: 3 

NAJ 5 



Type Function: 3 Activity Manager: Thoawa Raina 

Activity Deacription: 
Develop and iwpleaent a coaiprehenaive reviaion of current ADP ayateai 
to include Order Nanageaient* DTP* to add office autoaation and online 
databaae catalog available to the public. All ayateaw to have intern- 
connect ability to ahare data and aupport hardware. A coaMnmicationa 
capability ia req*d to proceaa credit card chargea w/fin*l inatit*na 
& to acceaa data in the Infocen aainf raaie computer (DAVIS) . 

ACTIVITY RESOURCE REQUIREMENTS 



^.^.^.^.^.^.^.^.^.^.^^^.^.^.^.^.^.^.Qoata in Thouaanda4>4^4>4>4>4>4>4>4>4>4>4>4>4>4>444>4>4>4 



FT 


FTE 


Peraonnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


1.5 


45 


30 


5 


50 


0 


130 


94 


1.5 


45 


70 


25 


50 


0 


190 


95 


3.0 


72 


15 


5 


5 


4 


101 


96 


3.0 


72 


15 


2 


0 


2 


91 


97 


3.0 


72 


15 


2 


0 


2 


91 


98 


3.0 


72 


15 


2 


0 


2 


91 


94-98 


13.5 


333 


130 


36 


55 


10 


564 



DEVELOPMENT SCHEDULE 



Mileatone Deacription: -Begin- — End— 

ANALTSIS/PRELIMINART STUDY 93Q3 9304 

DESIGM/DEVELOPMENT 94Q1 94Q2 

HARDUARS PROCUREMENT 94Q2 94Q2 

SOTIWARE PROCUREMENT 94Q2 94Q2 

SYSTEM TESTING 94Q3 94Q4 

INSTALLATION/IMPLEMENTATION 94Q3 94Q4 



Aaaunptiona/CoaaMnta : 

Phaaed procureaMnt/iapleaientation. Higheat priority: migration of order 
entry to atate of the art ADP ayateai. 

Phase one above to be followed by or run concurrently with online detabaae 
phaae. Third phaae ahould be autoaMtion of office activitiea and* laatlv* 
the interconnectebility and coMMinicationa phaae. 
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ACTIVITY GSIERAL INFOimATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Cod*: E002 Act. Nme: Office of Public ProorsM AutoMtlon 
Catagory Code: 3 Type Funding: A Syatcai Code: Tjpm Xaqpact: L 

laHpacted Off/Sys: NC Office Functions: A Office Objectlvea: A 



Type Function: 4 Activity Manager: To« Ralna 

Activity Deacri^'^'lon: 
ReplaceaMnt o£ i>atapolnt equlpaient with PCs and upgrade of PCs 
currently attached to Datalan. Will attach to NARA-wlde Novell LAN 
for 0/A aupport of Office of Public Prograna. 



ACTIVITY RESOURCE REQUIREMENTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Coata In Thouaands^^******************** 



FT 


FTE 


Peraonnel 


Hardware 


93 


.0 


0 


0 


94 


1.0 


45 


20 


95 


1.0 


45 


5 


96 


1.0 


45 


5 


97 


1.0 


45 


5 


96 


1.0 


45 


10 



94-96 5.0 225 45 



Software 


Contract 


Other 


Total 


0 


0 


0 


0 


5 


0 


1 


71 


2 


0 


1 


53 


2 


0 


1 


53 


2 


0 


1 


53 


5 


0 


1 


61 


16 


0 


5 


291 



DEVELOPMENT SCHEDULE 



Milestone Daacrlptlon: -Begin-- --End— 

REPLACE/UPGRADE EXISTING PCa 94Q1 94Q4 

OPERATE/MAINTAIN 9501 96Q4 



Aasuipt lona / C ow ma n t a : 

The exlatlng Datapolnt worxatationa will be replaced by the end of Fy93. 
The Datapolnt £ Datalan ayateaw will be dlacontlneud by end of let quarter 
94. 
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ACrXVITY GBNKRAL XNFORmTXON 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Cod*: B202 Act. Nam: DAVIS (BASIS) 

Category Cod«: 1 Typa Funding: A Symtmrn Cod«: E76A Typa Inpact: L 
Xmpactad Off/Sya: Of flea Functions: 3 Of flea Objactlvaa: 3 

4 



Type Function: 3 Activity Nanagar: Toai Raina 

Activity Daacription: 
Activity accaaaaa Xnfocan Syataai at Wright Pat. AFB. OR. Syataai 
aupporta A- 114 raquiraaMnta for coMaon data baaa of AV nat'la. 
for Mndatory titla/aubjact aaarchaa and providaa data for rafaranca 
arvca. to public & ganarataa output to aupport catalog and othar 
inforaMtion diaaaaiination naads. 



ACXIVXTT BESOURCB RBQUIBEMSNTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Coata in Thouaanda^-^-^^^^^^^^^^^^^^^^^^^^ 



FY 


FTE 


Paraonnal 


Hardwara 


Softwara 


Contract 


Othar 


Total 


93 


2.0 


55 


1 


1 


0 


2 


59 


94 


2.0 


55 


1 


1 


0 


2 


59 


95 


2.0 


55 


1 


1 


0 


2 


59 


96 


2.0 


55 


1 


1 


0 


2 


59 


97 


2.0 


55 


1 


1 


0 


2 


59 


90 


2.0 


55 


1 


1 


0 


2 


59 


94-98 


10.0 


275 


5 


5 


0 


10 


295 



DEVELOPMENT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Milaatona Daacription: -Bagin- -*End-- 



AsauMptiona/CoaManta : 

Syataai ia operational and ganarataa aignificant dollar aavinga for NED when 

utilised for catalog production. Syataai ia interactive/on line and 

ia acceaaed through PCs with ProcoM Plua, VTIOO teminala 6 Datapoint RMS 
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ACTIVITY GENERAL INFOIMATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Cod«: E50I Act. N«m: Ord^r NanagMitttit SystM 

Catecfory Cod«: I Typ« Punding: T SyatM Cod«: E85A Typ« iMpact: L 
iMpactad Off/Sya: Offica Functiona: 3 Offica Objactivaa: 3 

5 



Typa Function: 3 Activity Hanagar: Tho«aa Raina 

Activity Daacription: 
Syat«M ia an Ordar Mgt. Syataai* w/najor aupport in 5 oparat*l araaa: 
ordar procaaaing/invent . : procureaMnt: financa: Managaaiant: mktg. <t 
aalaa analyaia. Syataft runa on Datapoint procaaaors with Datapoint 
PC workatationa. 



ACTIVITY RESOURCE REQUIRQfSNTS 



♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Coata in Thouaanda4>4>4>4>'*>4>4>4>4>4>4>4>4>4>4>4> ♦♦♦••••••••> 



FY 


PTE 


Paraonnal 


Hardwara 


Softwara 


Contract 


Othar 


Total 


93 


3.0 


54 


13 


1 


0 


4 


72 


94 


3.0 


54 


13 


1 


0 


4 


72 


95 


3.0 


54 


13 


1 


0 


4 


72 


96 


3.0 


54 


13 


1 


0 


4 


72 


97 


.0 


0 


0 


0 


0 


0 


0 


98 


.0 


54 


0 


0 


0 


0 


0 


94-98 


9.0 


162 


39 


3 


0 


12 


216 



DEVELOFNENT SCHEDULE 



Nilaatona Daacription: 



-Bagin- --End-- 



AaauMpt iona /CoMmant a : 

Syataa ia oparational but haa problaM in applicationa programa. 

Fhaaa out of ayata« ia axpacted with phaaa-in of Information Managamant 

Syatam (EOOl/3) by 4th quarter of FY96. 
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ACTIVITY GENERAL INPORMATKHI 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Code: E603 Act. Nm: PUBLICATION TEXT EDITING 

Category Code: 2 Type Funding: T System Code: E82A Type Inpact: M 
Impacted Off/Sya: NE Office Functiona: 7 Office Objectivea: 9 



Type Function: 3 Activity Manager: Thomaa Raina 

Activity Deacription: 
System will be uaed to input varioua publicationa text for compiling, 
editing, design, page make-up, and provide copy for printing. 



ACTIVITY RESOURCE REQUIREMENTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Coata in Thouaands^^^^^^ ♦♦♦♦♦♦ ♦♦♦^ 



FY 


FTE 


Peraonnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


1*6 


43 


0 


1 


0 




45 


94 


2,0 


58 


0 


1 


0 




63 


95 


2.0 


63 


15 


2 


0 




81 


96 


2.0 


68 


0 


1 


0 




73 


97 


2.0 


73 


15 


2 


0 




91 


98 


2.0 


68 


0 


0 


0 




82 


94-98 


10.0 


340 


30 


6 


0 


14 


390 



DEVELOPMENT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Nileatone Deacription : -Begin- — End— 

ANALYSIS/PRELIMINARY DESIGN 
BID SOLICITATION 
SOFTWARE PROCUREMENT 
SYSTEM TESTING 



Aaaumptiona/Co— unta : 

Hardware (COMPAQ 386) and aoftwarae (Ventura deaktop publiahing) purchaaed 
in FY87. Ventura will be replaced with a laaa complex ayatsm yet to be 
determined. NOTE: preliminary indicationa are thia aystem will merge with 
NED*s system (E901) in Fy93. 
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Act. Code: E605 
Cat«0ory Code: 1 
Impacted Off/Sya: 



ACTIVITY GENERAt INFORMATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Naae: 1H)INT-0F-SALE 

Type Pundin.^: T Syste* Code: E86B Type Impact: L 
1 Ofl'ice Punctiona: 7 Office Objectivea: 9 

8 1 



Type Function: 3 Activity Manager: Judy Edelhoff/Tom Raina 

Activity Deacription: 
Record Muaeum Shop aalea by dollar, volume, product, clerk, vendor, 
and period for the purpoae of financial, inventory, procurement, and 
ataffing and control and projectiona. Expect to replace with larger 
retail, mail order and inventory ayatem in FY92 to include NAC 
activitiea. 



ACTIVITY RESOURCE REQUIREMENTS 



♦ ♦^'(♦♦♦♦♦♦♦4^4^4^4^4^<fr4^4^Coata in Thouaanda4^4^^««<fr««««<fr«4^««««««4^4^4^ 



FY 


FTE 


Peraonnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


1-9 


72 


250 


200 


50 


5 


577 


94 


1.9 


75 


250 


200 


50 


5 


580 


95 


1.9 


80 


5 


10 


10 


5 


110 


96 


1.9 


86 


5 


15 


10 


5 


121 


97 


1.9 


86 


5 


10 


10 


5 


116 


98 


1.9 


86 


5 


15 


10 


5 


125 


94-98 


9.5 


417 


270 


250 


90 


25 


1052 



DEVELOPMENT SCHEDULE 



Mileatone Deacription: 
ANALYSIS/PRELIMINARY STUDY 
DESIGN/DEVEL0(^IENT 
BID SOLICITATION 
HARDWARE PROCURMENT 
SOFTWARE PROCUREMENT 
SYSTEM TESTING 
INSTALLATION/INSTALLATION 



-Begin- 
93Q1 
93Q4 
94Q1 
94Q2 
94Q2 
94Q4 
94Q4 



-End— 
93Q4 
94Q2 
94Q1 
94Q3 
94Q3 
95Q1 
95Q1 



Aaaumptiona/Commenta : 

Expect to upgrade/replace with larger ayatem per NAJ requeat. 
A contract for a requirementa analyaia and implementation plan and 
ayatem aelection implementation propoaal ia under conaideration. 
Coat of hardware and aoftware and ataff required to operate ayatem 
unknown at thia time. Offaite training 6 teating prior to inatall'n. 



ACTIVITY GENERAL INFORHATION 

Act. Cod«: S901 Act. Nmm: Volunt««r Progrw Scheduling 

Category Code: 3 Type Funding: A Syaten Code: Ed9A Type Iwpect: L 

Impacted Off/Sya: Office Functiona: 1 Office Objectivea: 1 

4 7 



Type Function: 3 Activity Hanager: Toai Raina 

Activity Deacription: 

Syate« handlea acheduling* conf imationa* follow-up and 

atatiatica. 



ACTIVITY RESOURCE REQUIRSMENTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

♦••'♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Coata in Thouaanda'^-*"^'^^-*"^^^^^^^^^^^^^^^^ 



FY 
93 
94 
95 
96 
97 
98 



FTE Peraonne 



Hardware Software Contract Other Total 



0 
1 
0 
1 
0 

1 



0 
0 
0 
0 
0 
0 



7 
10 

9 
10 

9 
10 



94-98 2.0 



35 



48 



DEVStOFNENT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Mileatone Deacription: 



-Begin- — End- 



AaauMptlona/CoaMMinta : 

SyateM haa been in uae aince DeeeMber 1990. Additiona or 
/and enhance«enta will be on-going by in-houae ataff . 
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ACTZVITY GENSRAL INFORmTZON 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Cod«: B902 Act. lfan«: EXHIBIT DESICM/GRAPRICS 

Cat«oonr Cod«: 1 Typ« Funding: A SystMi Cod«: E90A Typ« Impact: L 
iMpactad Off/Sys: HE Office Functiona: 5 Office Obj«ctiv«a: 4 



Typ« Function: 3 Activity Manager: Tom Raina 

Activity Deacription: 

FC*baa«d ayatM to aupport exhibit deaign and to provide graphica 

capability. 



ACTIVITY RESOURCE REQUIREHEHTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Coata in Thouaanda^^^^^^^^^^^^^^^^^^^^^^ 



FY 
93 
94 

95 
96 
97 
98 

94-98 



FTB Personnel Hardware Software Contract Other Tot a: 



4 
4 
4 
4 
4 
4 

20 



1 
1 
5 
1 
1 
5 



X3 7 

DEVELOPMENT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



0 
0 
0 
0 
0 
0 



1 

40 



NiXeatone Deacription: 
OPERATE AND MAINTAIN 



-Begin- --End-- 
91Q1 99Q4 



Aaau«ptiona/CQ— unta : 



7^^ 
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ACTIVXTY GENERAL INFORMATION 

♦ ♦♦••xf ♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

Act. Code: E9XX Act. Na»e: EXHIBIT PREPARATKM & EXH. LOAN REGISTRATION 
Cmfgorf Code: 3 Type Funding: A Syaten Code: Type Iwpact: L 

Iwpacted Off/Sya: NE Office Functions: 5 Office Objectives: 4 



Type Function: 3 Activity Manager: To« Raina 

Activity Deacription: 

PC*baaed LAN to aupport educational progrew production end to 

provide exhibit loan regiatration capability. 



ACTIVITT RESOURCE REQUIREMENTS 



♦♦♦♦♦♦♦♦♦••••••••••••••••••♦♦♦•fCoata in Thouaands-«"*"*"*"*"*"*"*"*"*"*"*"*"*"*"*"*"*"*"*"*"*> 



FY 

93 
94 
95 
96 
97 
95 



FTS Peraonne 



Hardware 

1 
1 
5 
1 
5 
1 



Software 
1 
1 
2 
1 
2 
1 



Contract 
0 
0 
0 
0 
0 
0 



Other 
0 
0 
0 
0 
3 
0 



Total 
6 
6 

11 
6 

14 
6 



94-95 



.5 



20 



13 



43 



DEVELOPMENT SCHEDULE 



♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Nileatone Deacription: 
ANALYSIS/PRELIMINARY STUDY 
BID SOLICITATION 
SYSTEM ACQUISITION 
SYSTEM TESTING 
OPERATE AND MAINTAIN 



>Begin* 
91Q3 
91Q4 
91Q4 
92Q2 
92Q2 



— End— 
91Q3 
91Q4 
92Q4 
93Q3 
99Q4 



Asaunptiona/CoMMnta : 

Syateai My entail hardware fi of f-the-ahelf aoftware. EatiMtea include, 
however, posaible contract for refineaent of loan ttroiatration aoftware and 
Modification of exiating nuaeua regiatration aoftware. Schedule to be 
determined. 
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ACTZVXTT CDnAL IMFOMMTIOII 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Cod«: E9X2 Act. Nmm: Dftf«iui« Interactive Trainina Info Sya <DITXS) 
Catagorr Coda: 3 Typ« Funding: A $yata« Coda: Typa Xapact: L 

Xapactad 0ff/8ys: NBA Offica runctiona: 3 Offica Objactivaa: 3 

KAJ 4 



Typ« runction: 3 Activity Managar: ThoMaa Raina 

Activity Daacription: 
Tha Dafanaa Xntaractiva Training Information 8yata« (DXTIS) wiXX ba a 
datatMiaa of intaractiva training programa on a Dafanaa i^OMputar 
ayata«. NKA's intarfaca with thia ayata« wiXI oparata aiaiXar to 
currant DAVXS oparationa. 



ACTXVXTT nSOmX RBQUHtEHDITS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



^♦^4^^^^^^^«««4444^0oata in Tbouaanda^^^^^^^^^^^^^^^^^^^^^^ 



FY 


FTS 


FaraonnaX 


Rardwara 


Software 


Contract 


Othar 


TotaX 


93 


X.O 


36 


0 


2 


3 


0 


4X 


94 


1.0 


36 


0 


X 


0 


0 


37 


95 


X.O 


36 


0 


X 


0 


0 


37 


96 


X.O 


36 


0 


X 


0 


0 


37 


97 


X.O 


36 


0 


X 


0 


0 


37 


9S 


X.O 


36 


0 


X 


0 


0 


37 


94-98 


5.0 


X80 


0 


5 


0 


0 


X8S 



DKVELOPNDIT 8CHtDULB 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



KiXaatona Daacription: -Bagin-* End 



Aaauwptiona/ C o— inta : 

DavaXopMnt/inpXa«antation liiXaatonaa wiXX ba dependant on DOD deveXopment . 
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STATEMENT OF OFFICE FUNCTIONS 

Office Name: Office of the Federal Register 

Office Functions: Agency Mission 

Supported 

1) . Edits, publishes the Federal Register, 5 
Code of Federal Regulations, Presidential 
Documents, the U*S* Government Manual, the 

"Slip Laws" and the U.S. Statutes at Large 
and other publications. 

2) . Implements NARA responsibilities for 5 
Constitutional amendments, the Electorlal 

College and Interstate compacts* 



i i 
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STATEMENT OF OFFICE OBJECTIVES 



Office Name: Office of the Federal Register 

Office Objectives: Office Agency 

Functions Ob j actives 

Supported Supported 

I)* Increase Federal Register 1 1 
productivity • 



7S 
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ACTIVITY GENERAL INFORMATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Code: F701 Act. Name: Office of Federal Register Database 
Category Code: 2 Type Funding: A System Code: F86A Type Impact: L 
Impacted Off/Sys: NF Office Functions: 1 Office Objectives: 1 



Type Function: 3 Activity Manager: Robert Jordan 

Activity Description: 
Ongoing conversion of NF pubs from typesetting files to PC-LAN edited 
pubs or databases. Conversion to facilitate search & retrieval and 
electronic dissemination capabilities for selected data. Provides 
improved public access to NF info & more efficient prep, of pubs and 
finding aids. Short term goals: increase ability to edit agency M-R 
docs; test dissemination of selected pubs/aids in electronic media. 

ACTIVITY RESOURCE REQUIREMENTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Costs in 7%ousands^^^«^«^«^^^« ♦♦♦♦♦♦♦♦♦♦ 



FY 


FTE Personnel 


Hardware Software Contract 


Other 


Total 


93 


2.5 113 


15 20 


30 


10 


188 


94 


2.5 113 


20 20 


0 


10 


163 


95 


2.0 98 


20 20 


0 


20 


158 


96 


2.0 100 


20 20 


0 


20 


160 


97 


2.0 105 


20 20 


0 


20 


165 


98 


2.0 100 


20 20 


0 


20 


168 


94*98 


10.5 524 


100 100 


0 


90 


814 






DEVELOPMENT SCHEDULE 












♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 










Milestone Description: 


^Begin- 


— End — 




CONVERSION/IMPLEMENTATION 




91Q4 


93Q4 




MACHINE READABLE 


PILOT PROJECT 




91Q4 


93Q1 




ELECTRONIC DISSEMINATION TESTING 




93Q1 


94Q4 




ONGOING SOFTWARE 


IMPROVEMENTS 




89Q2 


99Q4 



Assumptions/Comments : 

Primary ADP support, including all 0 & M expenses « for NF provided by GPO 
Assumes continued acquisition of hardware and software » & laser beam 

connectivity of NF PC-LAN to host GPO minicomputers. 



Id 
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STATEMENT OF OFFICE FUNCTIONS 



Office Name: Office of Inspector General 

Office Functions: Agency Mission 

Supported 

1) Investigate violations of the laws 1,7 
and regulations pertaining to NARA for 
appropriate criminal prosecution^ civil 
litigation, and administrative action* 

2) Conduct, report, and follow up on 1,7 
financial audits of NARA offices, programs, 
contracts, grants, and other agreements, 

3) Conduct, report, and follow up on 1,7 
performance audits and Inspections of 

programs and operations within or financed 
by NARA. 

4) Prepare and transmit to Congress 1,7 
semiannual and other reports summarizing the 
activities of the Inspector General. 

5) Evaluate existing and proposed 1,7 
legislation and regulations, and coordinate 
leglsl?*±lve Initiatives affecting the 
prevention and detection of fraud, waste, 

and abuse In NARA programs and operations. 

6) Report to the Archivist and the Congress 1,7 
on problems and deficiencies In the 
administration of NARA financed programs and 
operations; and progress made In Implementing 
recommended corrective actions. 

7) Coordinate and cooperate with Federal, 1,7 
State, and local government agencies and 
non-government entitles to promote efficiency 

and effectiveness, and to prevent and detect 
fraud, waste and abuse In programs and 
operations within or financed by NARA. 



I'A) 
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STATEMENT OF OFFICE OBJECTIVES 
Office Name: Office of Inspector General 

Office Objectives: Office Agency 

Functions Ob j ectives 

Supported Supported 

1) Increase Inspector General 1-2 1,6 
productivity 

2) Maintain comprehensive audit 1-2 1,6 
and investigative data. 

3) Provide timely and comprehensive 1-2 1,6 
semiannual and other reports. 



SI 



ERIC 
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ACTIVITY GENERAL INFORMATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act, Code: 0001 Act. Name: Enhance Office Automation System for NG 
Category Code: 6 Type Funding: A System Code: Type Impact: L 

Impacted Off/Sya: NG Office Functions: 1 Office Objectives: A 

2 



Type Function: 4 Activity Manager: (NG) 

Activity Description: 
Increased use of PC's in our day-to-day audit and investigative fctns 
will enable us to conduct a greater quantity as well as more cmprhsve 
audit studies. With a planned Increase of three personnel coupled 
with the # of auditors & investigative positions presently on board, 
we believe the ICASS system will meet our needs. 



ACTIVITY RESOURCE REQUIREMENTS 



♦ ♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 4- i-Cos t s in Thousands ♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



FY 
93 
94 

95 
96 
97 
98 



FTE Personnel Hardware Software Contract Other Total 



5 
5 
5 
5 
5 
5 



2 
0 
0 
0 
0 
0 



1 
1 

0 

1 

0 
0 



0 
0 
0 
0 
0 
0 



0 
0 
0 
0 
0 
0 



8 
6 

5 
6 
5 

5 



94-98 



.5 



25 



27 



DEVELOPMENT SCHEDULE 



Milestone Description: -Begin- — End — 

PROCURE PC COMPUTERS 93Q1 97Q4 

PROCURE SOFTWARE (WORD PROCESSING. SPREAD- 93Q1 97Q4 
SHEETS AND DATABASE 

PROCURE 3 FONTS (ENHANCED PRINTING DEVICE) 93Q1 97Q4 

PROCURE LASER PRINTER 94Q3 97Q4 



Assumptions/Comments : 

All cost projectiontf assume utilization of personal computers in a network 
environment operationg NARA standard off-the-shelf software; the system 
should require minimal technical support. 



82 

11-67 



STATEMENT OF OFFICE FUNCTIONS 



Office Name: Office of Records Administration 

Office Functions: Agency Mission 

Supported 



1) Directs and administers programs 2 
dealing with Federal agency records 
administration programs^ and issues 
Government-wide regulations. 

2) Develops and delivers information, 2 
briefings^ and training relating to 

records administration activities. 

3) Evaluates the effectiveness of agency 2 
records administration programs. 

4) Schedules and appraises for disposition 12 
the records of the Federal Government. 

5) Monitors records of continuing value in 12 
non-NARA despositories. 



S3 
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STATEMENT OF OFFICE OBJECTIVES 
Office Name: Office of Records Administration 



Office Objectives: Office 

Functions 
Supported 

1) Improve and enhance records i 
administration programs in Federal 
agencies . 

2) Develop base of knowledge of 2 
available records administration 
training . 

3) Determine the most effective 3 
methods for NARA to evaluate 

agencies records administration 
programs • 

4) Improve appraisal and scheduling 4 
methodology and enhance NARA capabilities. 

5) Develop data base of information 5 
about Federal records of continuing 

value in non-NARA depositories. 



Agency 
Obj ectives 
Supported 



13 



13 
13 



84 
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ACTIVITY GENERAL INFORMATION 

Act. Code: 1701 Act. Name: AGENCY CONTACTS AND PROJECTS 

Category Code: 7 Type Funding: A System Code: Type Impact: L 

Impacted Off/Sya: NA Office Functions: 1 Office Objectives: 1 

NC 2 2 

NI 5 5 

Type Function: 3 Activity Manager: Elly Melamed 

Activity Description: 
This activity provides an automated data base for agency contacts* 
e.g. Records and IRM officials* Agency heads* and Historians. It is 
used to disseminate information about the material in the Records 
Administration Information Center* provide information regarding 
records administration and serves as a data base for NARA records 
management evaluations. 

ACTIVITY RESOURCE REQUIREMENTS 







♦♦♦♦♦♦♦♦♦♦♦♦ 


♦♦♦♦♦♦♦Costs 


in Thousands^^^^^^^^ 


♦♦♦♦♦♦♦♦ 


♦♦♦♦♦♦ 


FY 


FTE 


Personnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


.5 


10 


11 


1 


0 


1 


23 


94 


.0 


0 


0 


0 


0 


0 


0 


95 


.0 


0 


0 


0 


0 


0 


0 


96 


.0 


0 


0 


0 


0 


0 


0 


97 


.0 


0 


0 


0 


0 


0 


0 


98 


.0 


0 


0 


0 


0 


0 


0 


94-98 


.0 


0 


0 


0 


0 


0 


0 



DEVELOPMENT SCHEDULE 



Milestone Description: -Begin* *>-End-- 

DEFINE DATA ELEMENTS AND REPORT NEEDS 87Q1 91Q1 

PURCHASE HARDWARE AND SOFTWARE 87Q4 92Q1 

I1K:0RP0RATE activity into RAIS 94Q3 94Q4 



Assumptions /Comments : 

Expansion of NI staff and services created the need for additional 
local area network and applications software capabilities. Additional 
funding is required in FY 93 to implement the expansion of this acti- 
vity planned by Archivist's Standing Comm. on Permanent Records. Resources 
acquired will be moved to Archives II. Applic'n prgng funded within RAIS. 
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ACTIVITY GENERAL INFORMATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Code: 1702 Act. Name: GENERAL NI OFFICE AUTOMATION SYSTEM 
Category Code: 7 Type Funding: A System Code: Type Impact: L 

Impacted Off/Sys: NI Office Functions: A Office Objectives: 1 

NA 2 

3 

Type Function: 3 Activity Manager: Elly Nelamed 

Activity Description: 
This activity provides office automation capabilities to support NI 
programs: data bases to support administrative activities in con- 
nection with NI training courses; compiles results of NI records 
management surveys of agency programs; and tracks agency information 
requests. It also provides NI with additional word processing cap- 
abilities and professional quality presentation graphics. 

ACTIVITY RESOURCE REQUIREMENTS 



<f<f<i><i><i><i><i><i><i><i><i><i><i><i><i><i>-i><i> +Costs in Thousands^ ♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Total 
22 
0 
0 
.0 
0 
0 



FY 


FTE 


Personnel 


Hardware 


Software 


Cont ract 


Other 


93 


.5 


10 


10 


1 


0 


1 


94 


.0 


0 


0 


0 


0 


0 


95 


.0 


0 


0 


0 


0 


0 


96 


.0 


0 


0 


0 


0 


0 


97 


.0 


0 


0 


0 


0 


0 


98 


.0 


0 


0 


0 


0 


0 


94-98 


.0 


0 


0 


0 


0 


0 



DEVELOPMENT SCHEDULE 



Milestone Description: -Begin- — End — 

DEFINE VARIOUS MANAGEMENT AND STAFF NEEDS 87Q1 91Q1 

PURCHASE HARDWARE AND SOFTWARE 87Q4 92Q1 

INCORPORATE ACTIVITY INTO RAIS 94Q3 94Q4 



Assumptions /Comments : 

Comments on activity 1701 also apply to this activity. 
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ACTIVITY GENERAL INFORMATION 



Act. Code: 1901 
Category Code: 1 
Impacted Off/Sys: 



Act. Name: Records Administration Information System 



Type Funding: A System Code: 



NI 
NN 
NO 
NL 



Office Functions: A 



Type Impact: 
Office Objectives: 



Activity Manager: Marilyn S. McLennan 



Type Function: 1 

Activity Description: 
Operate and maintain the RAIS computer system that is planned for 
acquisition in FY 94 and Installation in Archives II in FY94. NAM 
will provide all 0/M support via a facility management contract. NI 
will have management & programmatic control of the computer system & 
its applications. RAIS is a series of automated modules that support 
records appraisal and disposition. 



ACTIVITY RESOURCE REQUIREMENTS 







♦ ♦♦♦♦♦♦♦♦♦ 't- 


4- 4- 4- 4- -t-COStS 


in Thousands 4> 4* 4* 4>4'4>4> 


♦♦♦♦♦♦♦♦ 




FY 


FTE 


Personnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


.0 


0 


0 


0 


0 


0 


0 


94 


.0 


0 


0 


0 


25 


5 


30 


95 


1.0 


60 


20 


10 


50 


5 


145 


96 


1.0 


.'0 


20 


10 


50 


5 


145 


97 


1.0 


60 


20 


10 


50 


5 


145 


98 


1.0 


60 


20 


10 


50 


5 


145 


94-98 


4.0 


240 


80 


40 


225 


25 


610 



DEVELOPMENT SCHEDULE 



Milestone Description: 
OPERATE & MAINTAIN 



-Begin- 
9403 



-End-- 
99Q4 



Assumpt ions /Comment s : 

NI will be responsible for funding all RAIS hardware and software 
maintenance costs* and contract programning to maintain RAIS. 
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ACTIVITy GENIRAL INFORmTION 

Act. Cod«: 1901 Act. Nvm: RSCORDS ADMINISTRATION INFORMATION SYSTEM 
Category Cod«: 3 Typ« Funding: A SyatMi Code: Type Inpact: P 

Inpactad Off/Sya: NI Office Functiona: A Office Objectivea: A 

NN 

NC 

NL 

Type Function: 1 Activity Manager: Marilyn S. McLennan 

Activity Deacription: 

Deaign* develop and acquire the 

ayateii— a aariea of autoMted nodulea that will 

support records appraiaal and diepoaition* retained records tracking* 
permanent records analyaia* 

agency contacta information and other activitiea 
aaaociated with the adniniatration of Federal records. 



ACTIVITY RESOURCE REQUIREMENTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦>♦♦♦♦♦♦♦♦ 

♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Costs in Thousands^^^^^^^^^^^^^^^^^^^^^^ 



FY 


FTE 


Personnel 


Hsrdwsre 


Softwsre 


Contrsct 


Other 


Total 


93 


1.0 


45 


0 


0 


170 


0 


215 


94 


1.0 


50 


150 


100 


200 


5 


505 


95 


1.0 


50 


10 


10 


150 


5 


225 


96 


1.0 


55 


5 


5 


15 


5 


85 


97 


1.0 


55 


5 


5 


10 


5 


80 


98 


1.0 


55 


5 


5 


10 


5 


80 


»4-98 


5.0 


265 


175 


125 


385 


25 


975 



DEVELOPMENT SCHEDULE 



Milestone Description: 

DEV. ACQ. STRATEGY/IMPLEMENTATION PLAN 

EVALUATE PROTOTYPE OF RAIS MODULES 

ACQUISITION PHASE 

INSTALL. TEST. 6 IMPLEMENT 



-Begin* 
89Q4 
88Q1 
93Q3 
94Q3 



— End— 
92Q2 
92Q4 
94Q3 
99Q4 



Assumptions /CosMsnts : 

The herdwsre end softwsre will be purchssed consistent with NARA's plsns 
for life cycle sutoaMtion snd scquisitions sssocisted with equipping 
Archives II. 
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Act. Code: 
Category Code: 6 
Impacted Off/Sya: 



ACTXVXTT GENERAL XNFORMATXON 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Name: Peraianent Authoritiea Databaae 

Type Funding: A Syateai Code: 7yp« Impact: P 

NX Office Functiona: 1 Office Objectivea: 1 



Activity Nanager: Michael Anderaon 



NN 3 
NC 4 

X901 

Type Function: 6 

Activity Deacription: 
Thia activity collecta data on Federal recorda that have been 
acheduled aince 1973 for tranafer to the National Archivea for 
permanent retention. The data aaaiata NARA archiviats in appraiaing 
and acheduling Federal recorda end in monitoring the iiq^lementation 
of achedulea. The data ia alao another aource of information for 
acholara and reaearchera. 



ACTIVITY RESOURCE REQUIREMENTS 
♦ ♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Coata in Thouaand«4>4>4>4<f<f«««4«««««««««««4> 



FY 


FTS 


Peraonnel 


Hardware 


Software 


Contract 


Other 


93 


.5 


20 


0 


0 


0 


0 


94 


2.0 


45 


0 


0 


0 


0 


95 


1.0 


25 


0 


0 


0 


0 


96 


.0 


0 


0 


0 


0 


0 


97 


.0 


0 


0 


0 


0 


0 


9$ 


.0 


0 


0 


0 


0 


0 


94-98 


3.0 


70 


0 


0 


0 


0 



20 
45 
25 
0 
0 
0 

70 



DEVELOPMENT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Nileatone Deacription: 
SYSTEMS DEVELOPMENT 
INCORPORATE ACTIVITY INTO RAIS 



-Begin- 
88Q1 
94Q3 



-Bnd-*- 
93Q2 
95Q1 



Aaaumptiona /Commenta : 

Activity has been under development and uae in NX aince 1988. Data 
elementa are conaiatent with DE 800. Expect to phaae out activity and 
incorporate into RAIS during FY94. 
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ACTIVITY GENERAL INFORMATION 



Act. Code: 1912 
Category Code: 6 
Impacted Off/Sya; 



Act. Name: Retained Records Database 
Type Funding: A System Code: 



NI 
NN 
NO 
NS 



Office Functions: 



Type Impact: 
Office Objectives: 



Activity Manager: Elly Melamed 



Type Function: 6 

Activity Description; 
This activity collects data on permanently valuable Federal records 
that are retained for an excessive period of time in agency storage 
space. These records may be scheduled or unscheduled. The data 
allows NARA staff members to track records of special interest until 
they are transferred to the National Archives, 



ACTIVITY RESOURCE REQUIREMENTS 







♦♦♦♦♦♦♦♦♦♦♦♦ 


♦♦♦♦♦♦♦Costs 


in Thousands* ♦♦♦♦♦♦ 


♦♦♦♦♦♦♦ ♦ 


♦♦♦♦♦♦♦ 


FY 


FTE 


Personnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


.5 


20 


0 


0 


0 


0 


20 


94 


.2 


8 


0 


0 


0 


0 


8 


95 


.0 


0 


0 


0 


0 


0 


0 


96 


.0 


0 


0 


0 


0 


0 


0 


97 


.0 


0 


0 


0 


0 


0 


0 


98 


.0 


0 


0 


0 


0 


0 


0 


94-98 


.2 


8 


0 


0 


0 


0 


8 



DEVELOPMENT SCHEDULE 



Milestone Description: 
SYSTEMS DEVELOPMENT 
INCORPORATE ACTIVITY INTO RAIS 



-Begin- 
88Q1 
94Q3 



-End-- 
93Q2 
95Q1 



Assumptions/Comments : 

Activity has been under development and in use in NI since 1988. Data 
elements are consistent with DE 800. Expect to phase out activity and 
incorporate into RAIS during FY94. 



CO 



STATEMENT OF OFFICE FUNCTIONS 



Office Name: Office of Presidential Libraries 



Office Functions: Agency Mission 

Supported 



1. Assume custody of and administer Presidential 
records and papers, personal papers, and other 
historical materials of any President of the 
United States or any other official of th-^^ 
Government and other contemporary papers 
relating to the President or former President 

of the United States. 3 

2. Negotiate for, assume custody, and 
administer documents and other materials 
from private sources that are appropriate 

for preservation by the Government. 3 

3. Preserve, arrange, repair, describe, 
rehabilitate, exhibit, and service 
accessioned records or other documentary 
materials; prepare and publish inventories, 
indexes, catalogs, and other finding aids. 3 

4. Cooperate with and assist institutions 
of higher learning, institutes, foundations, 

or other organizations or qualified individuals 
to conduct study or research in any historical 
materials deposited in Presidential Libraries. 3 
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STATEMENT OF OFFICE OBJECTIVES 



Office Name: Office of Presidential Libraries 



Office Objectives: Office Agency 

Functions Ob j ectives 

Supported Supported 

!• Provide faster and more 
comprehensive responses to 

reference inquiries. 2,4 1 

2. Reduce the time required to 
describe archival holdings and 

make them available for research. 2,4 1 

3. Provide electronic input 
about archival holdings to 

archival information networks. 2,4 1 

4. Provide life-cycle control of 
archival holdings through a single 
automated system and improve 

productivity of archival personnel. 1/2,3 1 



ERLC 
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ACTIVITY GENERAL INFORMATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Code: LOOX Act. Nane: Acquire End-User PC Support (NL) 
Category Code: 6 Type Funding: A Syateti Code: Type Impact: L 

Impacted Off/Sya: NL Office Functiona: A Office Objectivea: A 



Type Function: 4 Activity Manager: Patrick J. Bordera (NL) 

Activity Deacription: 
Providea microcomputer aupport to NL end-uaers which will enable them 
to automata numeroua archival and adminiatrative activitiea that are 
currently done manually. Providea interim computer aupport in 
critical reference and project areaa while awaiting completion of the 
PRESNET ayatem (Activity L20X) . Hardware acquired in thia activity 
can be incorporated into PRESNET when developed/inatalled. 

A(mviTy RESOURCE REQUIREMENTS 



♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Costa in Thouaanda4>v>»>»»»>>>>>>»» 



FY 


PTE 


Peraonnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


1.0 


25 


200 


30 


0 


5 


260 


94 


1.0 


25 


220 


20 


0 


5 


270 


95 


1.0 


25 


220 


20 


0 


5 


270 


96 


1.0 


25 


220 


20 


0 


5 


270 


97 


1.0 


25 


220 


20 


0 


5 


270 


98 


1.0 


25 


250 


30 


0 


10 


320 


94-98 


5.0 


130 


1130 


110 


0 


30 


1400 



DEVELOPMENT SCHEDULE 



Nileatona Deacription: 

ON GOING 



-Begin- --End- 



Aaaumptiona/Comnenta : 

Providea critically needed automation aupport for NL organixationa pending 
full development and implamantetion of PRESNET. All herdirare acquired will 
be integrated into final PRESNET ayatem. NAN providea technical aupport. 
but NL funda any travel needed for aupport. 
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Act. Code: L201 
Category Code: 1 
Impacted Off/Sya: 



ACTIVITY GENERAL INFORMATION 



Act. Nane: PRESNET 

Type Funding: A Syaten Code: 
NN Office Functiona: A 



Type Impact: M 
Office Objectivea: A 



Type Function: 1 Activity Manager: Patrick J. Border a (NL) 

Activity Deacription: 
Operata and maintain an archival life-cycle management ayatem for 
archival holdinga of Preaidential Librariea capable of providing 
automated reference aervice and exporting recorda to exiating 
networka . 



ACTIVITY RESOURCE REQUIREMENTS 







♦♦♦♦♦♦♦ ♦♦♦♦ 


♦♦♦♦♦♦♦♦Costa 


in Thouaanda4-«-«-4-«-4-4-4- 


♦♦♦♦♦♦♦♦ 


♦♦♦♦♦♦ 


FY 


FTE 


Peraonnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


2.0 


80 


50 


20 


20 


20 


190 


94 


2.0 


80 


270 


20 


20 


20 


410 


95 


2.0 


80 


80 


20 


20 


20 


220 


96 


2.0 


85 


85 


25 


25 


25 


245 


97 


2.0 


85 


85 


25 


25 


25 


245 


98 


3.0 


85 


100 


35 


30 


30 


295 


94-98 


11.0 


430 


620 


125 


120 


120 


1415 



DEVELOPMENT SCHEDULE 



Mileatone Deacription: 
ON GOING 



-Begin- — End — 
89Q1 99Q4 



Aaaumptiona/Commanta : 

0/M coata only. Development coata are in Activity L201/3. 

FY94 hardwara coata reflect acquiaition of optical diak ayatem for NLBP. 

Budget documentation aubmitted. 



0,4 



ACTIVITY GENERAL INFORMATION 
**************************** 
Act. Code: L201 Act. Num: PRESNET 

Cate0ory Code: 3 Type Funding: A Syatcn Code: Type Impact: N 

Impacted Off/Sya: NN Office Functiona: A Office Objectivea: A 



Type Function: 1 Activity Manager: Patrick J. Bordera (NL) 

Activity Deacription: 
Development and implementation of an archival life-cycle management 
ayatem for archival holdinga of Preaidential Librariea capable of 
providing automated reference aervice and exporting information about 
the holdinga to exiating net%K>rka. Coat avoidance will accrue through 
improved control of holdinga » improved archival management data* 
increaaed archival processing and reference service productivity. 



ACTIVITY RESOURCE REQUIREMENTS 



♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Costs in Thousands********** ♦♦♦♦♦♦♦♦♦♦♦♦ 



FY 


FTE 


Peraonnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


3.8 


152 


270 


60 


135 


0 


617 


94 


4.0 


160 


500 


80 


355 


0 


1095 


95 


4.0 


160 


200 


40 


0 


0 


400 


96 


4.0 


160 


200 


40 


0 


0 


400 


97 


4.0 


160 


200 


40 


0 


0 


400 


98 


4.0 


160 


200 


40 


0 


0 


400 


94-98 


20.0 


800 


1300 


240 


355 


0 


2695 



DEVELOPMENT SCHEDULE 



Mileatone Description: -Begin- — End — 

ANALYS IS/ PRELIMINARY STUDY 
DESIGN/DEVELOPMENT 
CONVERSION/IMPLEMENTATION 
HARDWARE PROCUREMENT 
SOFTWARE PROCUREMENT 
SYSTEM TESTING 



Assumptions /C u mm cj nt s : 

Develop PC/LAN version of PRESNET st Ford. 91-92: implement PRESNET st 
Carter* 91: 3 older librariea* 92-94: develop additional modulea* 92: 
WAN/central data baae 94: 3 older librariea* 95-96: aupplament Reagan 
IS with PRESNET module** 91-94. 
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/ 



STATEMENT OF OFFICE FUNCTIONS 



Office Name: Office of the National Archives 



Office Functions: Agency Mission 

Supported 

1) Plans and directs programs and activities 1,2 
concerning the accession of materials and 
holdings into the Office of National Archives* 
Coordinates with other NARA offices and regional 
record centers in the storage, appraisal and 
transfer of records and documents of the Federal 
Government • 

2) Plans and directs NARA nationwide pro- 1 
grams and activities for the preservation 

of permanently valuable records, documents 
and holdings of the Federal Government. 
Provides for the physical and intellectual 
control, arrangement, description and mainten- 
ance of these materials, 

3) Plans and directs programs and activities 1,6 
which make records and holdings available for 
public and professional copy and reference. 
Provides publication of inventories and guides 
which identify and describe records and hold- 
ings of the Office of National Archives, 

4) Provides for the administration and 1,7 
management of personnel and resources within 

the Office of National Archives, 
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STATEMENT OF OFFICE OBJECTIVES 



Office Name: Office of the National Archives 



Office Objectives: Office Agency 

Functions Ob j ectives 
Supported Supported 

1) Increase use of automation In 2 1 
the description of archival materials. 

2) Expand record preservation 2 1 
activities and Implement new 

technologies • 

3) Increase use of technology to 2 1^6 
facilitate records processing and 

Improve productivity. 

4) Improve the capability to assist 3 4 
the public In the reference and 

retrieval of archival materials. 

5) Operate and develop procedures 2,3 3,6 
for the handling of machine-readable 

(electronic) records. 

6) Improve the management and 4 2 
administration of office resources. 
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TT^IU 



NAM OFIRATXONAL SYSTCNS 
GENERAL XNFORNATXON 



System Cod«: N75A Nam: NAR$-A1 

Typ« of Sya.: P Facility: Function: Mission: Xnprov.: Xnt«rfscs: 

I 2 1 A NONE 

Frsqu«ncy: D D 

£ 

Typ* Funding: A H 

Contsct NsMs: Roger Gorg Phons No.: 202/501-5320 

System Description: 

NARS-Al <DESCRXPTXON AND CONTROL OF ARCHXVAL HOLDXNGS) . This system provides 
informtion for sdministrstive end descriptive control of srchivsl msterisls 
in the custody of NARA. The system msintsins informstion of srchivsl mster- 
itls* their qusntity* locstion snd physicsl custody. The system slso providss 
spscislized support for non-textusl srchivsl collections. Though the NARS-Al 
dstsbsse is updsted daily trsnssctions* it report cycle is yesrly. 



Applicstions Programs 

Language : Veraion: Num-Prog: Docum/Ref . : 

ORACLE 5.1.22 50 USERS GUIDE 



Syatem Xnput /Output---— 

Type Media Record Unite S/D 

Volume 

Z Z 1.0 T Z 

0 D 700.0 M Z 

OF 5.0 H Z 

M D 700.0 M Z 



BEST COPY AVMUBU 
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KARA OPERATIONAL SYSTEMS 
OENERAL INFORMATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



System Code: N$3A 



NMie: Machine Readable Archives 



Type of Sys.: P Facility: Function: Niaaion: Improv. 

V 2 1 D 

Frequency: D 3 H 

S 

Type Funding: A A 



Interface: 

NONE 



Ck>ntact Name: Ken Thibodeau 



Phone No.: 202/501-5575 



Syatem Deacription: 

PRESERVATION OP MACHINE READABLE ARCHIVES. This ay a tern providea the meana to 
analyse acceaaioned machine readable recorda. to provide record documentation 
for intellectual and archival control* and to copy machine readable tapes to 
inaure the permanency of data contained on the tapea. 



Applicationa Programa 

Language: Veraion: Num-Prog: Docum/Ref. 

COBOL 2 Y 

SQL 1 
C X 



•...-•Syatem Input/Output------ — ---- 

Type Media Record Unite S/D 

Volume 

IT X 
0 T X 
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ACTIVITY CKMBRAL IMFOMIATIOH 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Code: HOOl Act. Name: lUatar Location Databaaa 
Category Code: 1 Type Funding: A Syataai Coda: Type Iiq^act: P 

Impacted Off/Sya: NM Office Functiona: A Office Objactivaa: A 



Type Function: 1 Activity Manager: Maida Loeachar (NNTR) 

Activity Daacription: 
Thia activity collecta location related data about aubgroupa. aariaa 
and aubaeriea of NN records in the MAB and WHRC. Data collected 
includea location, aeaaurementa . condition, and impact on move to 
Archivea II. Purpoae of database ia to aid in »ovea»nt to Archivaa II 
and to produce an inventory of MM holdings in the Waahington, DC area. 
Plana alao include converting auijor portions of data to AIS. 

ACTIVITY RESOURCE REQUIREMENTS 



♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Coata in Thouaands++******************** 



FY 


FTE 


Personnel 


Hsrdware 


Software 


Contract 


Other 


Total 


93 


.4 


20 


0 


0 


0 


0 


20 


94 


.4 


20 


0 


0 


0 


0 


20 


95 


.4 


20 


0 


0 


0 


0 


20 


96 


.4 


20 


0 


0 


0 


0 


20 


97 


.4 


20 


0 


0 


0 


0 


20 


98 


.0 


20 


0 


0 


0 


0 


0 


94-98 


2.0 


100 


0 


0 


0 


0 


100 



DEVELOPMENT SCHEDULE 



Hileatone Deacription: -Begin- — End— 

DEVELOP MASTER LOCATION REGISTER SYSTEM 89Q1 9003 

OPERATE/MAINTAIN MASTER LOCATION REGISTER 9003 97Q4 

ANALYZE AXS CONVERSION REQUIREMENT 92Q3 94Q4 

CONVERT MLR TO AIS 94Q4 98Q4 



Aaaumptiona/CoiiMenta : 

MLR databaae development and maintenance performed by NN-C uaing contract 
from activity M901/1 for actual ayatems prograamiing aupport. Data entry 
performed uaing contractora from activity N801/1. MLR databaae planned to 
be uaad throughout move to Archivea II. 
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ACTIVXTY GBIOUUL ZnPOMMTZOIf 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Cod*: 11002 Act. N«m: GAPS DatabasM 

Catagory Coda: 1 typm Pundina: A Spstaai Coda: ll$3A Typa Znpact: P 
Iwpactad Off/Sys: MN Of flea Punctlona: A Of flea Objactlvas: A 

NX 

NO 

Typa Punctlon: 1 Activity Kanagar: Varloua KM Dlvlalona 

Activity Daacrlptlon: 
t: jLa activity collacta data ralatad to accaaalon of patmuiant racord 
Mtarlal to custody of UN. Data Includaa Information about craatlng 
organisation* natarlala or Itaaai transfarrad* and achadulad tranafar 
dataa. Plana Includa convartlng algnlf leant portlona of tha data to 
AIS. 



ACTIVITT RKSOURCB BBQUXRBMDrrS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Costa In Thouaands^^^^^^^^^^^^^^^^^^^^^^ 



FT 


PTE 


Paraonnal 


HardNara 


Softwara 


Contract 


Othar 


Total 


«»S 


.5 


2S 


6 


1 


0 


0 


32 


94 


.5 


25 


0 


0 


0 


0 


25 


95 


.5 


25 


0 


0 


0 


0 


25 


96 


.5 


25 


0 


0 


0 


0 


25 


97 


.0 


0 


0 


0 


0 


0 


0 


98 


.0 


25 


0 


0 


0 


0 


0 


94-96 


2.0 


100 


6 


1 


0 


0 


139 



DIVELOPMENT SCBEDULB 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Nllaatona Daacrlptlon: -Bagln- --Knd— 

DEVELOP GAPS DATABASE 8SQ3 93Q4 

OPERATE/NAINTAUf GAPS DATABASE 89Q2 97Q4 



Aaauaptlona/CoaManta : 

PlJ^t MNX GAPS databaaa davalopad by Mf-C In FY 88 and anhancad by na 
during FT 89-90. MNSC GAPS databaaa obtalnad froM NX* a Pazmanant Racorda 
Databaaa and oparatad alnca FT 90. Othar MN custodial units will obtain or 
davalop thalr oim GAPS databasas bsglnnlng In FT 92. GAPS databaaas 
plannad to ba convartad to AXS baglnnlng PT 95. 



101 



ZI-88 



ACTIVITT GBIKML UmmmTION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Cod«: M201 Act. Hwmmi Archival R«s««rch«r Tracking tymtmm (ARTS) 
Catagorr Coda: 3 Typa Funding: A Syataai Coda: Typo I«p«ct: P 

lapactad Off/Sya: MN Of flea )?unctlona: A Of flea Objactlvaa: A 



Typa Function: 1 Activity Managar: Sharon Pawcatt (NHRS) 

Activity Daacrlptlon: 
Acqulra & davalop ayatOM to raglatar and track raaaarchara In Archlvaa 
I ft II reaaarch rooaw. Raaaarchara will ba laauad a card with a bar 
coda or Mgnatlc atrip that irlll ba aeannad aa thay antar/axit 
reaearch rooaw. Tha plan 1> for NAM to 1»- 

pleawnt ARTS Initially on ICASS: aftar AIS la oparatlonal ft atablll«ad 
to convart or tranafar ARTS to AIS' tracking aceaaa to racords. 

ACTIVITY RESOURCE REQUIRIHEIITS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Coata In Thouaanda********************** 



FY 


FTE 


Paraonnal 


Hardwara 


Softwara 


Contract 


Othar 


Total 


53 


.4 


20 


0 


0 


0 


0 


20 


94 


.4 


20 


10 


1 


0 


42 


73 


95 


.1 


5 


10 


1 


0 


30 


46 


96 


.3 


15 


10 


1 


0 


30 


56 


97 


.1 


5 


0 


0 


0 


30 


35 


98 


.1 


15 


0 


0 


0 


0 


5 


94-98 


1.0 


50 


30 


3 


0 


132 


215 



DEVELOPMENT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Mllaatona Deacrlptlon: 


-Bagln- 


— End — 


DEVELOP SPECIFICATIONS FOR ICASS 


91Q3 


93Q4 


DEVELOP ARTS IN ICASS ENVIRONMENT 


93Q4 


94Q1 


OPERATE/MAINTAIN ARTS ON ICASS 


94Q1 


96Q4 


REVISE ARTS SPECIFICATIONS FOR AIS 


9501 


9504 


DEVELOP ARTS IN AIS ENVIRONMENT 


96Q1 


96Q4 


OPERATE/MAINTAIN ARTS ON AIS 


9604 


99Q4 



Aaaunptlona/CoaManta : 

NN will ba raaponalbla for all ARTS card atock and. avantually* all coat to 
convert ARTS to AIS. NAM will ba raaponalbla for all Initial ARTS hardwara 
ft aoftwara* Including 16 card raadara 6 raadar aoftwara* ft all Initial ARTS 
davalopaiant ft malntananca coata. Othar coata Ineluda 70*000 earda lat yaar 
ft 50.000/yr tharaaftar. AIS davalopa^nt coata ara Includad In N60S/3. 
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11-89 



ACTIVITY GENERAL INFORmTKHi 

Act. Cod*: N303 Act. nmmm: Op«r«t«/M«iiitaitt KARS A-1 Syat«« 

Catttgory Code: 1 Type Funding: A Syate« Code: N75A Type Zii^act: L 

Impacted Off/Sya: NK Office Functiona: 2 Office Objectivea: 1 

3 4 



Type Function: 3 Activity Manager: Roger Oorg (NN-C) 

Activity Deacription: 
The NAR$ A-1 ay a tea ia an automated ayateai uaed for the ateiniatrative 
and daacriptive control of acceaai<med records. It alao facilitatea 
the publication of daacriptive inventoriea. The NARS A-1 ayaten 
originally operated ea a COBOL application at NIH and uaed the Four 
Phaae tor data entry. Currently* NARS A-1 operatea on Prime 5320 uaing 
ORACLE. Eventually. NARS A-1 will be converted to AIS (aea N605) . 

ACTIVITY RESOURCE REQUIREMENTS 



♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Coata in Thouaanda4>4>>>>>>4>»>4>»4>4>4>4>4>4>4>-i> 



FY 


FTE 


Peraonnel 


BardMare 


Software 


Contract 


Other 


Total 


93 


.2 


10 


0 


0 


0 


3 


13 


94 


.2 


10 


0 


0 


0 


3 


13 


95 


.3 


15 


0 


0 


0 


0 


15 


96 


.0 


0 


0 


0 


0 


0 


0 


97 


.0 


0 


0 


0 


0 


0 


0 


9$ 


.0 


0 


0 


0 


0 


0 


0 


94-9$ 


.5 


25 


0 


0 


0 


3 


28 



DEVELOPMENT SCHEDULE 



Milestone Description: -Begin- — End— 

OPERATE/MAINTAIN NARS A-1 SYSTEM 75Q1 95Q4 



Asaumptions/Commenta : 

leginning FY 90, data entry aarvicea for NARS A-1 will ba included in 
activity N601. NIH technical aupport will be retained, but will be limited 
to producing NARS A-1 raporta. 
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11-90 



ACTIVITY GENERAL INFORMATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Code: N303 Act. Nsm: R«d««ign/Conv«r«ion of NARS A-1 SystMi 
Category Code: 3 Type Funding: A Syste« Code: Type lapact: L 

Inpected Off/Sye: NN Office Functions: 2 Office Objectives: 1 

3 4 



Type Function: 1 Activity Meneger: Roger Gorg (NN-C) 

Activity Description: 
Redesign end convert the existing NARS A**X systesi frosi the NIH/Four 
Phsse environ»ent end Move it to e Pri»e/ORACLE environnent. Redesign 
will (1) ii^prove mintensnce end dsts entry, (2) sdd new festures not 
previously svsilsble, and (3) incorporate new life cycle data elesMnts 
which will enhance future conversion of data to AIS systen. All 
redesign /conversion is being performed under act. M901/1. 



ACTIVITY RESOURCE REQUIRENEMTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

^^-♦♦♦♦♦♦♦•f ••♦♦♦♦♦♦♦♦Costs in Thousands^^^^^^^^^^************ 



FY 


FTE 


Personnel 


Hardware 


Software 


Contract 


Other 


93 


.2 


10 


0 


0 


0 


0 


94 


.3 


15 


0 


0 


0 


0 


95 


.2 


10 


0 


0 


0 


0 


96 


.0 


0 


0 


0 


0 


0 


97 


.0 


0 


0 


0 


0 


0 


98 


.0 


0 


0 


0 


0 


0 


94-98 


.5 


25 


0 


0 


0 


0 



10 
15 
10 
0 
0 
0 

25 



DEVELOPMENT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Milestone Description: 

systems requirements study 
systems design 

systbms devet^pment and conversion 



-Begin- 
8703 
88Q3 
8804 



-End— 
8802 
8804 
95Q4 



Assunpt ions /CosMen t s : 
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11-91 



Act. Code: N401 
Category Code: 1 
Inpected Off/Sya: 



ACTIVITY GBNBSAL INFOKMATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Ne»e: Oper/Neint Still Picture Image Retrieval Sya. 
Type Funding: A Syateai Code: Type Xapact: L 



NN 



Office Objectivea: 



Office Puncciona: 1 
2 
3 
4 

Activity Manager: Betty Hill (NNSP) 



Type Function: 1 

Activity Deacription: 
Operatea & aaintaina the eutowated collection, tracking, retrieval and 
reference of information in NNSP* a atill picture holdings. Includea 
Imaging Ic retrievel of holdinga in electronic form* meintenance of 
atill picturea location regiater and of aeriea level deacription in 
TEXTBANK^ and acceaa and tracking to NNSP* a reference correapondenct 
and SOS activitiea. 



ACTIVITY RESOURCE RE(^IRQtENTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

♦♦♦♦♦♦♦♦♦♦♦♦♦♦••-••-•-••-♦Coata in Thouaanda********************** 



FY 


FTE 


Peraonnel . 


Herdwere 


Software 


Contract 


Other 


Total 


93 


.3 


15 


5 


0 


0 


5 


25 


94 


.5 


25 


5 


0 


0 


5 


35 


95 


.5 


25 


10 


5 


0 


5 


45 


96 


.5 


25 


10 


5 


0 


5 


45 


97 


.5 


25 


10 


5 


0 


5 


45 


98 


.5 


25 


10 


5 


0 


5 


45 


94*98 


2.5 


125 


45 


20 


0 


25 


215 



DEVELOPMENT SCHEDULE 



♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Mileatone Deacription: -Begin- — End— 

OPER/MAINT STILL PICTURE REFERENCE SYSTEMS 93Q1 99Q4 

OPER/NAINT STILL PICTURE IMAGE SYSTEMS 93Q1 99Q4 



Asaumptiona/Commenta : 

Electronic imaging aystem acana and providea int erect ive reference acceaa 
to aelected NNSP holdings including black-and-white and color photogrepha. 
Includea providing electronic or paper copies of iaMgea. 



105 

11-92 



Act. Cod«: N401 
Cat«Qory Cod«: 3 
InpActed Off/Sya: 



ACTIVITY GKNIRAL INFORMATIOli 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. N«m: Acquire Still Picture Immgm Retrieval Syate 
Type Funding: A Syste« Code: Tfpm Ii^ct: L 



NM 



Office Functions: 



Office Objectives: 



1 
2 
3 
4 

Activity Itansger: Betty Hill (NNSP) 



Type Function: 1 

Activity Description: 
Acquire electronic ijusging systen for the processing, retrievsl end 
reference of inforMtlon in imSP's still picture holdings. Includes 
optical uisk storage. CD^ROff. enhanced Monitora. acanning and printing 
equipaients for wide variety of atill picture black«>and«-«hite and color 
photographa. NSZ ia aaaiating NNSP in developing ayaten requirenenta 
and apecificationa. 



ACTIVITY RESOURCE REQUIREMENTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

♦♦♦♦♦♦♦••-♦♦♦♦♦♦♦♦♦♦4>Coata in Tho\xumn6m** ******* ************* 



FT 


FTB 


Personnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


.5 


30 


10 


2 


0 


0 


42 


94 


.5 


30 


200 


50 


0 


0 


280 


95 


.5 


30 


100 


20 


0 


0 


150 


96 


.X 


S 


25 


5 


0 


0 


35 


97 


.1 


5 


25 


5 


0 


0 


35 


98 


.1 


5 


25 


5 


0 


0 


35 


94-98 


1.3 


75 


375 


85 


0 


0 


535 



DEVELOPMENT SCHEDUU 

*'*■**'••*■••***********'¥* 



Hileatone Deacription: 

DEVELOP SPECIFICATIONS FOR IMAGE SYSTEM 
ACQUIRE ELECTRONIC IMAGE SYSTEM 
ENHANCE ELECTRONIC IMAGE SYSTEM 



-Begin- 
93Q1 
94QX 
95Q1 



-End— 
94Q1 
94Q4 
99Q4 



Asaumpt iona /Coaaient a : X 
Plana are to operate thia ayateai eventually on ICASS and to have it 
acceaaible frOM AI8. 



lOB 

11-93 



ACTXVXTT GENERAt INFORmtlON 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Cod*: 11402 Act. N«m: Oper/Maint Cartographic SyatMia 
Category Cod«: 1 Type Funding: A Syateai Code: Type Impact: L 

Impacted Off/Sys: NR Office Functions: 1 Office Objectivec: 1 

2 3 

3 4 

4 6 
Type Function: 1 Activity Manager: John Dityer (HNSC) 
Activity Deacription: 

Operatea & Mintaina the automated collection* tracking* retrieval and 
reference of inforwatlon from HNSC** cartofprsphic* aerial* architec- 
tural* and engineerina drawings. Xncludea converaion & scanning of 
existing ayste«s Cc finding aids into an integrated system* maintenance 
of HNSC location ragiaters* and the collection* imaging 6 retrieval of 
holdings in electronic form. 

ACTIVITY RESOimCE REQUIREMENTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

♦♦♦♦♦♦♦♦♦♦♦♦♦•i-'f-f-'t-'t-'fCoata in Thouaanda********************** 



FT 


FTE 


Personnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


.1 


5 


0 


0 


0 


0 


5 


94 


.5 


25 


0 


0 


30 


0 


55 


95 


.5 


25 


10 


2 


50 


0 


87 


96 


.5 


25 


10 


2 


50 


0 


87 


97 


.5 


25 


10 


2 


50 


0 


87 


98 


.5 


25 


10 


2 


50 


0 


87 


94-98 


2.5 


125 


40 


8 


230 


0 


403 



DEVELOPMEMT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Mileatone Deacription: -Begin* — End — 

OPKR/NAXirr CARTOGRAPHIC SYSTEMS 9301 99Q4 

CONVERT CURRENT FINDING AIDS 9403 95Q4 

SCAN CURRENT HOLDINGS 9601 99Q4 



Asaumptions/Commenta : 

Plana are to operated this system eventually on ICASS and to have it 
accessible from AIS. NNSC plana to aystematically acan and input 
spproJClMteiy 5*000 to 10*000 items per year beginning in FY 95. 



107 



11-94 



ACTIVITY GENERAL INFORMATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Cod«: N402 Act. N«m: Acquire Oirtoaraphic GIS Symtmr 
Category Code: 3 Type Funding: A Syatew Code: Type Impact: L 

iMpacted Off/Sya: NN Office Functiona: 1 Office Objectivea: 1 

2 3 

3 4 

4 6 
Type Function: X Activity Manager: John Dwyer (NNSC) 
Activity Oeacription: 

Acquire Graphical Information Syateai (GIS) for NHSC that providea for 
online electronic reference & retrieval of current holdlnga including 
cartographic r aerial, architectural 6 engineering drawings. NNSC will 
work with other NARA organizationa & govemaient agenctea in developing 
requirewenta and apecif icationa. 



ACTIVITY RESOURCE REQUIREMENTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

^'♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Coata in Thouaanda****4-********v>*4.4.4.4.4.4.4- 



FY 


FTE 


Peraonnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


.1 


5 


0 


0 


0 


0 


5 


94 


.5 


25 


0 


0 


0 


0 


25 


95 


.5 


25 


120 


30 


0 


0 


175 


96 


.2 


10 


25 


5 


0 


0 


40 


97 


.1 


5 


25 


5 


0 


0 


35 


98 


.1 


10 


25 


5 


0 


0 


35 


94-98 


1.4 


70 


195 


45 


0 


0 


310 



DEVELOPMENT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Milestone Description: 

DEVELOP SPECIDICATIONS FOR GIS SYSTEM 

ACQUIRE GIS SYSTEM 

ENHANCE GIS SYSTEM 



-Begin- 
93Q2 
94Q1 
95Q3 



— End— 
94Q4 
95Q3 
99Q4 



Aaaumptiona/CoMnenta : 

Plana are to operate thia ayateai eventually on ICASS and to have it 
acceasible fro« AIS. NNSC plans to ayatewatically scsn snd input 
spproxinstcly 5.000 to 10.000 iteais per yesr beginning in FY 95. 



lOS 

11-95 



ACTIVITY GBNKRAL INFORmTION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ ♦♦♦^♦♦♦♦♦^ 
Act. Cod«: N403 Act. Nam*: Op«r/ltelnt JK? R«f«r«nc« SystM 
Category Coda: 1 Typa Funding: A Syataai Coda: Typa Inpact: L 

Inpactad Off/Sys: NM Of flea Punctiona: 1 Of flea Objactlvaa: 1 

2 3 

3 4 

5 

Typa Function: 1 Activity Nanagar: Mary Ronan (NN*F) 

Activity Daacription: 
Oparata 6 Maintain JFK Rafaranca Syataai which collacta agancy data on 
alactronic Mdia. procaaaaa tha data on a cantral rapoaitory databaaa. 
and providaa a public -uaa rafaranca and ratriaval ayataai of all 
publicly-ralaaaabla data. All aystaaw mat ba oparational by Auguat 
1993. 



ACTIVITY RESOURCE REQUIREHENTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Coata in Thouaanda********************** 



FY 


FTE 


Paraonnal 


Hardwara 


Softwara 


Contract 


Othar 


Total 


93 


.5 


25 


5 


1 


0 


0 


31 


94 


.5 


25 


5 


1 


0 


0 


31 


95 


.5 


25 


5 


1 


0 


0 


31 


96 


.5 


25 


5 


1 


0 


0 


31 


97 


.5 


25 


5 


1 


0 


0 


31 


98 


.5 


25 


5 


1 


0 


0 


31 


94-98 


2.5 


125 


25 


5 


0 


0 


155 



DBVStOFMENT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Milaatona Daacription: 

PROVIDE AGENCIES JFK COIXECTION SYSTEM 

COXXECT AND ACQUIRE JFK DATA 

PROVIDE PUBLIC ACCESS TO JFK PUBLIC DATA 



-»Bagin- 

93Q1 
93Q2 
93Q4 



-End— • 
93Q2 
93Q4 
99Q4 



Aaaunptiona/CoMManta : 



109 



ACTIVITY GBNERAL INFORmXIM 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Cod«: N403 Act. Nam: Acquire JFK R«fttrttnc* Syat«M 
Cstegory Code: 3 Type Funding: A Systen Code: Type Impact: L 

Impacted Off/Sya: NN Office Functiona: 1 Office Objectivea: 1 

2 3 

3 4 

5 

Type Function: 1 Activity Manager: Mery Ronan (NN~F) 

Activity Deacription: 
Acquiire autoaiated infortsation ayateia which providea public reference 
for JFK documents maintained by Federal agenciea and acceaaioned by 
RARA. Includea hardware* aoftware* and applicationa to collect agency 
data on electronic media & the development of a central repoaitory 
that maintaina all collected data. A public-uae reference and 
retrieval ayatem will alao be developed. 

ACTIVITY RESOURCE REQUIREMENTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

♦ ♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Coata in Thouaands«4"*"*'4'4"*'>>>>><f>>4'>>>>>^ 



FY 


FTE 


Peraonnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


.7 


35 


20 


4 


0 


0 


59 


94 


.5 


25 


30 


5 


0 


0 


60 


95 




5 


in 


2 


0 


0 


X7 


96 


.1 


5 


10 


2 


0 


0 


X7 


97 


.0 


0 


0 


0 


0 


0 


0 


98 


.0 


5 


0 


0 


0 


0 


0 


94-98 


.7 


35 


50 


9 


0 


0 


94 



DEVELOPMENT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

Mileatone Deacription: -Begin- --End— 

DEVELOP SPECIFICATIONS FOR JFK SYSTEM 92Q4 93Q1 

ACQUIRE JFK HAROUARS fi SOFTWARE 93Q1 93Q4 

DEVELOP JFK COLLECTION SYSTEM 93Q1 93Q2 

DEVEXX>P JFK REFERENCE SYSTEM 93Q2 94Q1 

ENHANCE JFK REFERENCE SYSTEM 94Q1 99Q4 



Asaumptiona /Comment a : 



.1 ; (} 

11-97 



ACTIVITY GENERAL INFORMATION 

Act. Cod«: N404 Act. N«m«: Op«r/M«int Charters Monitoring Syaten 
Category Coda: 1 Type Funding: A SyataM Code: Type Impact: L 

Iflipactad Off/Sys: NN Office Functions: 2 Office Objectivea: 2 



Type Function: 3 Activity Manager: Alan CalMa (NNP) 

Activity Description: 
Operatea and waintaina the Chart era Monitoring Syate« which ia « 
unique systea of Integrated electronic ayatea« that Monitora tha 
physical condition of inportant docuMenta, including the Declaration 
of Independence, the Conatitution and the Bill of Righta. 



ACTIVITY RESOURCE REQUIREMENTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



^.♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Coata in Thouaanda********************** 



FY 


FTt 


Peraonnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


1.0 


60 


le 


2 


0 


0 


•0 


94 


1.0 


60 


10 


2 


0 


0 


72 


95 


1.0 


60 




2 


0 


0 


72 


96 


1.0 


60 


10 


2 


0 


0 


72 


97 


1.0 


60 


10 


2 


0 


0 


72 


98 


1.0 


60 


10 


2 


0 


0 


72 


94--98 


5.0 


300 


50 


10 


0 


0 


360 



DEVELOPMENT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Mileatone Deacription: -Begin- — End— 

OPHt/NAUrr CHARTERS MONITORING SYSTEM SSQl 99Q4 



Aaauwpt iona/Co— tnta : 

Fy 93 coata included minor upgradea to the equipa^nt. 



Ill 

TT.98 



Act. Code: 11421 
Category Code: 3 
Impacted Off/Sya: 



ACTZVITT GENERAL INFORMATZOII 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Na»e: Acquire End-Uaer Coaiputer Systeaia 

Type Funding: A Systeai Code: Type XMpact: 

HN Office Functions: A Office Objectivea: 



Type Function: 3 Activity Manager: Roger Gorg (NN-C) 

Activity Deacription: 
Acquirea additional coaiputer ayatewa for NN end-uaera in the Archives 
X and IX facilitiea. Thia includea all ICASS workatationa, printers, 
coNMunication and aoftware not provided by KAN in Archivea II or 
rediatributed in Archivea I. Thia equipaient will be uaed to access 
AXS, RAIS, MARS- 5. DATATREK and other NN and KARA aystem. 



ACTIVITY RESOURCE REQUIRENEMTS 



♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Costs in ThOUSandS4>4>4>4>4>4>4>4>4>4>4>4>4>4>4>4>4>4>4.4>4>4> 



FY 


FTE 


Personnel 


Hardware 


Software 


Contract 


Other 


Total 


93 




5 


200 


50 


0 


0 


255 


94 




5 


100 


25 


0 


0 


130 


95 




5 


50 


10 


0 


0 


65 


96 




5 


50 


10 


0 


0 


65 


97 




5 


50 


10 


0 


0 


65 


98 




5 


50 


10 


0 


0 


65 


94*98 


.5 


25 


300 


65 


0 


0 


390 



DEVELOPMENT SCHEDULE 



Mileatone Deacription: 
Hardware Procureswnt 
Software Procurea^nt 



-Begin- 
84Q1 
84Q1 



— End— 
99Q4 
99Q4 



Aasumptiona/CoMNienta : 



Thia activity doea not include acquiaition of hardware or aoftware 
for NN projecta which have their own aeparate 5-Year Plan activity. 
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11-99 



ACTIVITY GEHERAL INPORmTION 



Act. Code: N601 Act. Nane: Develop/Inqplewent End-User Applications 
Category Code: 3 Type Funding: A Syateai Code: Type Impact: L 

Impacted Off/Sya: NN Office Punctiona: A Office Objectives: A 



Type Function: 3 Activity Manager: Roger Gorg (NN~C) 

Activity Deacription: 
Develop and iwpleaient application syateaui for end-uaers on existing 
NN micro and mini computer ayatems. Theae ayatems will be developed 
jointly by the uaera and the IIN*C ataff uaing exiating programming 
languages and DBMS packages. 



ACTIVITY RESOURCE REQUIROIENTS 



in ThouaandS4 



FY 


PTE 


Personnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


2.5 


125 


0 


0 


0 


0 


125 


94 


2.5 


125 


0 


0 


0 


0 


125 


95 


2.5 


125 


0 


0 


0 


0 


125 


96 


2.5 


125 


0 


0 


0 


0 


125 


97 


2.5 


125 


0 


0 


0 


0 


125 


98 


2.5 


125 


0 


0 


0 


0 


125 


94-98 


12.5 


625 


0 


0 


0 


0 


625 



DEVELOPMENT SCHEDULE 



Mileatone Deacription: -Begin- — End— 

Develop/Ifqilement End-User Applicstions 86Q1 9904 



Assumptions/CoasMnts : 



113 



11-100 



Act. Code: N604 
Category Code: 1 
Impacted Off/Sys: 



ACTIVITY GENERAL INFORMATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Name: Operate/Maintain Prine Computer System 
Type Funding: A System Code: Type Impact: 



NN 



Office Objectives: 



Office Functions: 1 
2 
3 
4 

Activity Manager: Roger Gorg (NN-C) 



L 
X 
3 
4 
6 



Type Function: 2 

Activity Description: 
Consists of all related hardware and software costs, personnel 
resources and supplies necessary to operate and maintain the Prime 
system throughout the move to Archives II. However, other applicat*n8 
including NARS A-1 & various administrative applications will be 
converted to other systems. 

The goal is to phase out Prime activities following completion of move 



ACTIVITY RESOURCE REQUIREMENTS 



♦••-♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Costs in Thousands^^******************** 



FY 


FTE 


Personnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


.3 


15 


25 


17 


0 


8 


65 


94 


.3 


15 


25 


17 


0 


8 


6S 


95 


.3 


15 


25 


17 


0 


8 


65 


96 


.3 


15 


25 


12 


0 


5 


57 


97 


.3 


15 


25 


12 


0 


5 


57 


98 


.0 


15 


0 


0 


0 


0 


0 


94-98 


1.2 


60 


100 


58 


0 


26 


244 



DEVELOPMENT SCHEDULE 



►♦♦♦♦♦♦♦♦♦ 



Milestone Description: ^Begin- — End— 

OPERATE AND MAINTAIN PRIME COMPUTER SYSTEM 84Q1 97Q4 



Assumpt ions /Comments : 

Other costs sre for computer related supplies. Not included in this 
activity are costs associated with Technical Support Services contract 
(see N901) which will be used to operate & maintain Prime computer sys. 



iiliii^ 



ACTIVITY GEMEaiAL INFORMATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Code: N604 Act. Name: Enhance Prime Computer System 
Category Code: 2 Type Funding: A System Code: Type Impact: L 

Impacted Off/Sya: NN Office Functions: A Office Objectives: A 



Type Function: 3 Activity Manager: Roger Gorg (NN~C) 

Activity Description: 
Enhance the Prime computer system to accommodate planned and 
anticipated processing requirements. FY 92-94 plans include upgrading 
obsolete periphersls and improving operational performance. 



ACTIVITY RESOURCE REQUIREMENTS 



♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Costs in Thousands********************** 



FY 


FTE 


Personnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


.1 


5 


10 


0 


0 


0 


15 


94 


.0 


0 


10 


0 


0 


0 


10 


95 


.0 


0 


0 


0 


0 


0 


0 


96 


.0 


0 


0 


0 


0 


0 


0 


97 


.0 


0 


0 


0 


0 


0 


0 


98 


.0 


0 


0 


0 


0 


0 


0 


94-98 


.0 


0 


10 


0 


0 


0 


10 



DEVELOPMENT SCHEDULE 



Milestone Description: -Begin- — End- 

Analyze Hardware/Software Requirements 86Q1 94Q4 

Procure Hsrdwsre for Prime Computer System 86Q1 94Q4 



Assumptions/Comments : 

All hsrdwsre snd softwsre enhsncements to the Prime computer system will be 
planned snd coordinated with the procurement snd implementstion of the KN 
Archivsl Information System. Plsns csll for Prime to be phssed out 
following move to Archives II snd implementstion of AIS. 



V:TIVITT GB3IEMI. IllFOiMATXON 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Cod*: 11605 Act. Op«rttttt/ltelntmiii Archlvsl InfotMtlon Syutm 

Category Coda: 1 Tfpm runding: A SyvtMi Coda: NS3A Typ« I«p«ct: P 
lapacted Off/Sys: NN Office FUnctloui: A Office Objectives: A 



Type Function: 1 Activity Neneger: Sheron Thlbodeeu (NN-E) 

Activity Description: 
Operate and Maintain the AIS coaiputer syst«« that is planned for 
acquisition in Ft 94 and installation in Archives XX in FYU 95. NAM 
will provide all O/N su^^rt vie e fecility managenen; contract. NN 
will have aanageaent and prograMsatic control of the cjsputer system 
and its applications. FT 94-*96 hardware and tioftware maintenance will 
be provided by AXS contractor under 11605/3. 

ACTIVITT mCSOURCC RBQUXRDBNTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Costs in Thousands^^^^^^^^^^^^^^^^^^^4 



FT 


FTK 


Personnel 


Herdware 


Software 


Contract 


Other 


Total 


93 


.0 


0 


0 


0 


0 


0 


0 


^4 


.0 


0 


0 


0 


0 


0 


0 


95 


.0 


0 


0 


0 


0 


0 


0 


96 


1.0 


60 


Q 


0 


0 


0 


60 


97 


3.0 


180 


30 


80 


190 


0 


480 


98 


3.0 


60 


30 


80 


190 


0 


480 


94-9S 


7.0 


420 


60 


160 


380 


0 


1020 



mcvujOfndit scheduls 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

Milestone Description: -Begin- — -Bnd— 

OPBRATt AND MAINTAXN AIS COMWIIIK STSTBM 97Q1 99Q4 



AssuBiptions/CoasMnts : 

NN will be responsible for funding all AIS hardware and software maint- 
enance costs as well aa database ateinistration & maintenance of the AIS 
epplicetion softwere. NM %fill manage & fund the actual computer room 
operetiona of the AIS computer system. 



II 



us 



ACTIVITT GENERAL INFORmTION 

Act. Code: N605 Act. NaM: Acquire Archival InforMtion Systeoi (AIS) 
Category Code: 3 Type Funding: A Syateai Code: Type Inpact: P 

Impacted Off/Sya: NN Office Functi<ma: A Office Objectivea: A 



Type Function: 1 Activity Manager: Sharon Thibodeau (NN-E) 

Activity Deacription: 
Acquire Archival Inforwation Syateai (AIS) baaed on initial ayatem 
deaign and reaulta of AIS Protot^?pe teat conducted during FY 84-92 
The procureaient of AIS will be functional in 

nature & conaiat of phaaed contract procuring all hardware, aoftware.. 
& avca neceaaary to develop, inatall, & Maintain AIS. All applicable 
NN databaae-e.g. ,NARSA*l,Matr toc*n Reg 6AV0LIS will be conv*d to AIS. 

ACTIVITY RESOURCE REQUIREMENTS 

********* ********** ■¥■¥■¥■¥■¥* ■¥■¥■¥*'¥ 



******** **** ****** *Coutu in ThouMMn^M**** ***■*■■*■■*■■*■■*■■*■■*■■*■■*■****** 



FY 


FTE 


Peraonnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


3.0 


180 


0 


0 


0 


0 


180 


94 


3.0 


180 


470 


400 


730 


0 


1780 


95 


3.0 


180 


410 


310 


580 


0 


1480 


96 


2.0 


120 


400 


150 


350 


0 


1020 


97 


.0 


0 


0 


0 


0 


0 


0 


98 


.0 


120 


0 


0 


0 


0 


0 



8.0 480 1280 e60 1660 


0 


4280 


DEVELOPMENT SCHEDULE 






******************** 






Mileatone Deacription: 


-Begin- 


— End— 


REVISE AIS CONCEPT - PLAN AIS DESIGN 


87Q1 


92Q3 


PREPARE AIS SPECS, AWARD CONTRACT 


92Q2 


94Q3 


COHOUCt AIS PHASE I DEV/CONV/TEST/IMPLEMT 


94Q3 


96Q1 


INSTALL AIS HARDWARE /SOFTWARE IN ARCHIVES II 


94Q4 


95Q4 


CONDUCT AIS PHASE II CEV/CONV/TEST/ IMPLEMENT 


95Q2 


96Q2 


CONDUCT AIS PHASE III DEVELOPMENT 


96Q2 


97Q2 


UPGRADE AIS HARDWARE/ SOFTWARE FOR FULL INPLEM 


9501 


97Q2 



Aaauwptiona/CoaMienta : 

AIS will be developed, acquired & inatalled in 3 functional phaaea. Phaae 
I conaiota of the baae coaiputer ayataai and core applaicationa »odulea. 
Phaaea II and III each conaiat of hdw/aftw upgradea St add*l application 
dev*nt. NAM will provide all workatationa, printera, coa«ninic*na & ayatems 
oper*na for AIS in Arch. II. NN/NS will fund Archivea I 6 all Reg*l equipmt 



117 



ACTIVITY GENERAL MIFORMATION 



Act. Code: N703 
Category Code: 1 
Inpacted Off/Sya 



Act. Name: Oper/Naint Reaearcher Reference l;yate« 

Type Funding: A Syateai Code: Type Inpact: L 

NN Office Functiona: 4 Office Objectivea: 6 



Type Function: 3 Activity Manager: Sharon ?a%rcett (NNRS) 

Activity Deacription: 
MicrocoMputer baaed aya. uaed to Maintain ALIC and Datatrek ayatena 
acquire, catalog, control and acceaa publicatlona in the National 
Archivea Library, including booka, aeriala, archival and govemnent 
publicationa. Other ayatewa provide NARA ataff and reaearchera 
the ability to aearch OCLC, DIALOG, Uilaonline data baaea and Internet 
reaourcea. Acceaa to AIS will by available in FY 95. 

ACTIVITY RESOURCE REQUIRENENTS 



in Thoui 



FY 


FTE 


Peraonnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


.3 


15 


10 


4 


0 


3b 


64 


94 


.3 


15 


10 


4 


0 


35 


64 


95 


.3 


15 


10 


4 


0 


35 


64 


96 


.3 


15 


10 


4 


0 


35 


64 


97 


.3 


15 


to 


4 


0 


35 


64 


98 


.3 


15 


10 


4 


0 


35 


64 


94-98 


1.5 


75 


50 


20 


0 


175 


320 



DEVELOPMENT SCHEDULE 



Mileatone Deacription: -Begin- — End-- 

OPERATE/MAINTAIN LIBRARY AUTOMATION SYSTEMS 81Q1 99Q4 



Aasumptiona/CoiMiienta : 

Acceaa to online aystema provided through varloua organizationa, 
FEDLINK. 



including 



118 



11-105 



ACTIVITT aaOOUIL IMFQnmTION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Co6mi 11703 Act. nmmi Mahmncm R««Mrch«r R«f#r«nc« SystM 
Category Cote: 2 Typ^ Fundino: A SyatM Cod«: Type Inpsct: L 

iMpactttd Off/Syv: Ml Office Fuactions: 4 Office Objectives: 6 



Typ* Function: 3 Activity Iteneoer: Sheron Pewcett (NNRS) 

Activity Description: 
This sctivity addresses the enhsncesi en t of resesrcher reference 
sctivities in Archives I end II including equipwsnt not provided by 
other KARA sources* enhsncount to OATATMCR* conversion of existing 
OCLC cstslogs end enhsnccMent of ALIC. Includes sll reference stsff 
and public user equipsMnt in resesrcher cosq^lexes. 



ACriVITr BESOURCB REQUIRBiaiCTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



♦ ♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦••Costs in Tho^issnds^^^^^ ♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



FT 


FTE Personnel Rsrdwsre Software Contrsct 


Other 


Totel 


93 


.1 S 20 


5 


4 


0 


34 


94 


.1 S 175 


30 


0 


0 


210 


9S 


.1 5 50 


10 


0 


0 


65 


96 


.1 S 15 


3 


0 


0 


23 


97 


.1 5 15 


3 


0 


0 


23 


90 


.1 5 15 


3 


0 


0 


23 


94-98 


.5 25 270 


49 


0 


0 


344 




PgVlLOIII 


T scnouui 










♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 










Milestone Description: 




*Deoitt* 


— End— 




oonvm nxsTiNG oclc arooKPt 






92Q1 


99Q4 




CVAUUATS ADOmOHML MQUIMMnnr 


s 




92Q1 


9704 




ACQUm ADOmOHAL lAADUMtB « ft 


OFTISm 




92Q1 


97Q4 



Assusipt ions/Cosnsnts : 

AssUMs thst NMI will ptovite mtch of the equlpMsnt in Archives II snd 
Mich of the gguipMot needs in Archives I will be sstisfied through 
redistribution of esisting Archives I equipsMnt. 
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11-106 



ACTIVITY GENERAL INFORMATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Code: N707 Act. Name: Oper/Maint Audio-Visual Deac/Cntrl (AVOLIS) 
Category Code: 1 Type Funding: A Syateai Code: Type Impact: L 

Impacted Off/Sya: NN Office Functions: 1 Office Objectives: 1 

2 3 

3 4 

4 6 
Type Function: 3 Activity Manager: Jack Saunders 

Activity Description: 
Operate, Maintain & improve and automated system for the control and 
description of audio-visual records accessioned by NARA and available 
to NARA from other government sources. This system uses PCs and Prime 
terminals for entry of information into the audio-visual 
database maintained at the Air Forces' INFOCEN at Wright Patterson 
AFB (currently) . 

ACTIVITY RESOURCE REQUIHEMENTS 



♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦^.♦Costs in Thousands********************** 



FY 


FTE Personnel 


Hardware Software Contract 


Other 


Total 


93 


.5 


25 




15 


3 


0 


25 


68 


94 


.5 


25 




75 


10 


25 


50 


185 


95 


.5 


25 




1 


0 


25 


100 


151 


96 


.3 


15 




0 ' 


0 


25 


0 


40 


97 


.3 


15 




0 


0 


25 


0 


40 


98 


.3 


15 




0 


0 


25 


0 


40 


94-98 


1.9 


95 




76 


10 125 


150 


456 










DEVELOPMENT 


SCHEDULE 










Milestone Description: 






-Begin - 


— End — 




Operate/Maintain Audio-Visual Desc/Cntrl Syst 




84Q1 


99Q4 




CONVERT 


MAIN CATALOG 


TO INFOCEN 






93Q1 


94Q4 




CONVERT 


INFOCEN 


DATA 


TO AIS 






95Q1 


95Q4 



Assumptions/Comments: 

Plans are tc develop a user interface, incorporate data from AXIS and MAIS 
systems, at i further convert manual catalogs during FY 94 and to move the 
systems to AIS during 1995. 



ICO 

11-107 



ACTIVITY GEMERAL INFORMATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Code: N710 Act. Name: Oper/Maint Declassification Trackino Syatew 
Category Code: 1 Type Funding: A Syateai Code: Type Impact: L 

Impacted Off/$ya: NN Office Functions: A Office Objectives: 1 

3 
4 
6 

Type Function: 3 Activity Manager: Jean Schauble (NND) 

Activity Description: 
Operate and maintain the Declassification Control and Tracking Systeid 
on the Prime 4050 computer system. Includes modification 
and correction of data and applicat.^ons and maintenance of any 
enhancements . 



ACTIVITY RESOURCE REQUIREMENTS 



in Thousands* ♦♦♦♦♦♦♦♦♦♦♦♦ ♦♦♦♦♦♦♦♦♦ 



FY 


FTE 


Personnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


.6 


30 


12 


3 


0 


2 


47 


94 


.5 


25 


15 


4 


0 


2 


46 


95 


.5 


25 


15 


4 


20 


2 


66 


96 


1.0 


50 


20 


6 


30 


2 


108 


97 


1.0 


50 


20 


6 


30 


2 


108 


98 


.5 


50 


20 


6 


30 


2 


83 


94-98 


3.5 


175 


90 


26 


110 


10 


411 



DEVELOPMENT SCHEDULE 



Milestone Description: -Begin- --End- 

Operate/Maintain Declassification Syatem 86Q1 99Q4 



Asaumptiona /Comment a : 

NND & NN-C will Jointly oper/maint Prime 4050 hardware/aoftware. Contract 

support will be utilized. In Archives II* NAM will operate and maintain 
hardware and aoftware uaing facility manager. NND will maintain manage- 
ment and operational control of all data & aecurity/acceas control. 
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11-108 



ACTIVITY CENERAL INFORmTION 

Act. Code: N710 Act. Naae: Enhance Declassification Tracking Systeaw 
Category Code: 2 Type Funding: A System Code: T7P« Isipact: L 

Impacted Off/Sys: NN Office Functions: A Office Objectivea: 1 

3 
4 
6 

Type Function: 3 Activity Manager: Jean Schauble (NND) 

Activity Description: 
Enhance Declassification control and tracking system. This system is 
used by NND to control and track the declassification process of NARA 
records^ as well as FOIA^ Mandatory Requests and special processing 
requests. Enhancements will be performed in various stages leading to 
eventual move to Archives II in FT 95 and total replacement of system 
in Py 96. 

ACTIVITY RESOURCE REQUIREMENTS 

♦♦<•>♦<•><•><•><•><•><•><•><•><•><•><•><•><•><•><•> <•><•> <•><•> <•><•><•><•><•><•> <•> 

♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Costs in Thousands'*"*"*"*"*"*"*'^ ♦♦♦♦♦♦♦♦ ♦♦♦♦♦♦ 



FY 


FTE 


Personnel 


Hardvare 


Software 


Contract 


Other 


Total 


93 


.2 


10 




22 


2 


0 


0 


34 


94 


.2 


10 




12 


4 


0 


0 


26 


95 


.3 


15 


/ 


5 


2 


0 


0 


22 


96 


1.0 


50 


100 


25 


0 


0 


175 


97 


S 


25 




20 


5 


0 


0 


50 


98 


.2 


50 




20 


5 


0 


0 


35 


94-98 


2.2 


110 




157 


41 


0 


0 


308 



DEVELOPMENT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

Milestone Description: -Begin- ~-End-- 

PLAN DEVELOP FUNCTIONAL REQUIREMENTS 89Q3 91Q1 

PROCURE NEH HAROWttX & SOFTWARE 91Q1 91Q4 

UPGRADE TERMINALS & PRINTS^ 92Q1 93Q4 

MOVE TO ARCHIVES II 95Q1 95Q4 

EVALUATE SYSTEM REQUIREMENTS 95Q1 96Q2 

ACQUIRE HAROUARB AND SOFTWARE 96Q2 97Q4 



Assumptions/Comsients : 

Fy 92-95 « NND will upgrade system to 

full configuration of printers and terminals « end replace outdated PC*s. 
FY 96-97 NND will evaluate Archives II system needs and upgrade system as 
appropriate . 
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ISCTIVITT GQIERM. IMFORIIATIOM 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Code: N801 Act. N«m: Data Entry Support Services 
Category Code: 1 Tyi>e Funding: A Systeai Code: Type Ispact: L 

Impacted Off/Sys: NN Office Functions: 1 Office Objectives: 1 



2 
3 
4 

Type Function: 2 Activity Manager: Roger Gorg (NN-C) 

Activity Description: 
This activity provides data entry support to a wide variety of NN 
projects and applications including: NARSA-1* Master Location 
Register. Motion Picture Cat. & other pubs. Beg. FT95 data entry 
services will be used for Archival Information System 



3 
4 
6 



ACTIVITY RESOURCE REQUIREMENTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Costs in Thousands^^^^^^^^^^^^^^^^^^^^^^ 



Ft 


FTE Personnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


.1 5 


0 


0 


140 


0 


145 


94 


.1 5 


0 


0 


170 


0 


175 


95 


.1 5 


0 


0 


170 


0 


175 


96 


.1 5 


0 


0 


170 


0 


175 


97 


.1 5 


0 


0 


170 


0 


175 


98 


.1 5 


0 


0 


170 


0 


175 


94-98 


.5 25 


0 


0 


850 


0 


875 



DEVELOPMENT SCHEDULE 



♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Milestone Description: 

PERFORM DATA ENTRY SERVICES FOR NN UNITS 



-Begin** — End**- 
89Q1 9904 



Assumptions/Cosnents : 

NN currently uses an interagency agreement with DO J to acquire the services 
to perform the data entry. NN-C will manage the contract and 
coordinate the processing of the data entry with the units. 
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ACTIVITY GtamKL UIFOMII^TION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Cod«: N901 Act. Nam: Technical Support S«rvic«s 
Category Coda: 1 Typa Pundiit0: A Syataai Coda: Typa Impact: t 

iMpactad Off/Sya: NN Offica Punctiona: 4 Offica Objactivaa: 1 

2 
3 
6 

Typa Function: 2 Activity Nanagar: Rogar Gorg (NN'-C) 

Activity Daacription: 
Thia activity provldaa tachnical coaq^tar aupport aarvicas to NN in 
tha oparation and walntananca of tha Friwa and PC coaiputar ayatana. 
Includad within tha contract ara aarvicaa to parfotM naintananca 
and davalopaMnt of cowputar applications in OMCUC* INFO* and varioua 
PC aoftwara applications. This activity will ha usad to provida 
aarvica and tachnical adviaa to on-going application projacta. 

ACTIVITY MCSOURCB lUEQUIRBONTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Coata in Thouaands^^^^^^^^^^^^^^^^^^^^^^ 



FY 


FTK 


Parsonnal 


Hardwara 


Softwara 


Contract 


Othar 


Total 


93 


.2 


16 


0 


0 


240 


0 


256 


94 


.2 


16 


0 


0 


250 


0 


266 


95 


.2 


16 


0 


0 


250 


0 


266 


96 


.2 


16 


0 


0 


250 


0 


266 


97 


.2 


16 


0 


0 


250 


0 


266 


98 


.2 


16 


0 


0 


250 


0 


266 


94-98 


1.0 


80 


0 


0 


1250 


0 


1330 



DCVSLOPMENT SCHIDULB 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Nilaatona Daacription: -Bagin- — Ind— 

PKRFORN TECHNICAL SUPPORT SBtVICtS 8904 99Q4 



Asauaiptiona/Conaianta : 

Starting in FT 89 « NN haa acquirad thaaa aarvicaa via an intaragancy 
agraawant with DOJ. Thia agraanant ia ranagotiatad annually with DOJ or 
othar aittilar contractual vahiclaa. 



124 



n-iii 



STATEMENT OF OFFICE FUNCTIONS 

Office Name: National Historical Publications & Records 
Conmiission 

Office Functions: Agency Mission 

Supported 

!)• Support national historical publication 1 
and records management programs. 



STATEMENT OF OFFICE OBJECTIVES 



Office Name: National Historical Records & Publications 
Commission 

Office Objectives: Office Agency 

Functions Ob j ectives 

Supported Supported 

1). Provide effective grants 1 1,3 
review and administration « 
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NARA OPERATIONAL SYSTEMS 
GENERAL INFORMATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



System Code: P83A Name: NP OFFICE AUTOMATION 

TypeofSys.iA Facility: Function: Mission: Improv.: Interface: 

A 1 H N 

Frequency: D S NAA 

NAB 

Type Funding: A 

Contact Name: Lisa B, Weber Phone No.: 202/501-5610 

System Description: 

IMPLEMENT AND MAINTAIN OA SYSTEMS TO SUPPORT NP PROGRAM FUNCTIONS. 



Applications Programs 

Language : Version : Num-Prog : Docum/Ref . : 

LAN/FOXPRO 4 Y 



« — • ... System Input /Output-- — , 

Type Media Record Units S/D 

Volume 



TT_11 
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ACTIVITY GENERAL INFORMATION 



Act. Cod«: P801 
Category Code: 6 
Impacted Off/Sys; 



Act. Name: NP OFFICE AUTOMATION 
Type Funding: A System Code: 
NP Office Functions: A 



Type Impact: L 
Office Objectives: A 



Type Function: 4 Activity Manager: Lisa B. Weber 

Activity Description: 
IMPLEMENT AND MAINTAIN OA SYSTEMS TO SUPPORT NP PROCflRAM FUNCTIONS. 



ACTIVITY RESOURCE REQUIREMENTS 







♦♦♦♦♦♦♦♦♦♦♦ 


4- 4^ 4' 4' 4' 4^ 4^ 4^ Cos tS 


in Thousands^^^^^^^ 




♦♦♦♦♦♦♦ 


FY 


FTE 


Personnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


1.0 


35 


8 


2 


2 


0 


47 


94 


1.0 


36 


13 


2 


3 


0 


54 


95 


1.0 


37 


8 


2 


2 


0 


49 


96 


1.0 


38 


10 


2 


2 


0 


52 


97 


1.0 


39 


10 


2 


2 


0 


53 


98 


1.0 


38 


8 


2 


2 


0 


52 


94-98 


5.0 


190 


49 


10 


11 


0 


260 



DEVELOPMENT SCHEDULE 



Milestone Description: -Begin- --End— 

ANALYSIS/PRELIMINARY STUDY 89Q1 90Q4 

HARDWARE PROCUREMENT /SOFTWARE PROCUREMENT 91Q1 91Q3 

CONVERSION/IMPLEMENTATION 91Q2 92Q4 

MAINTENANCE 93Q1 98Q4 

HARDWARE UPGRADE 94Q1 94Q4 



AssujMptions/Comnents : 
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STATEMENT OF OFFICE FUNCTIONS 



Office Name: Office of Special and Regional Archives 



Office Functions: Agency Mission 

Supported 



1) Plans and directs programs and activities 1,2 
concerning the accession of materials and 
holdings Into the Office of Speclaland Regional 
Archives. Coordinates with other NARA offices & 
reg'l record centers in the storage, appraisal and 
transfer of records and documents of the Federal 
Government • 

2) Plans and directs NARA nationwide pro- 1 
grams and activities for the preservation 

of permanently valuable records, documents 
and holdings of the Federal Government • 
Provides for the physical and intellectual 
control, arrangement, description and mainten- 
ance of these materials. 

3) Plans and directs programs and activities 1,6 
which make records and holdings available for 
public and professional copy and reference. 
Provides publication of inventories and guides 
which identify and describe records arid hold- 
ings of the Office of Special and Regional Archives. 

4) Provides for the administration and 1,7 
management of personnel and resources within 

the Office of Special and Regional Archives. 

5) Develops and manages outreach programs for 6 
the Office of Special and Regional Archives. 
Implements educational information programs and 
special events activities and exhibits. 

6) Cooperates and assists affiliated archives 1 
with their management of accessioned Federal records. 
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STATEMENT OF OFFICE OBJECTIVES 



Office Name: Office of Special and Regional Archives 



Office Objectives: Office Agency 

Functions Ob j actives 
Supported Supported 

1) Increase use of automation in 2 1 
the description and control of 

archival materials. 

2) Expand record preservation 2 1 
activities and implement new 

technologies • 

3) Increase use of technology to 2 1,6 
facilitate records processing and 

Improve productivity. 

4) Improve the capability to assist 3 4 
the public in the reference and 

retrieval of archival materials. 



5) Operate and develop procedures 2,3 3,6 
for the handling of machine-readable 

( electronic ) records . 

6) Improve the management and 4 2 
administration of office resources. 



ERLC 
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STATEMENT OF OFFICE FUNCTIONS 

Office Name: Archival Research and Evaluation Staff 

Office Fxmctlons: Agency Mission 

Supported 



1) Conducts research^ and monitors and 1, 2^ 3^ 4 

evaluates related Industrial and 
academic activities In technological 
areas with potential application to 
archival programs* 



2) Assists and advises other NARA officials 1, 2, Z, 4 
In planning and Implementing technology- 
based systems for support of archival 
functions « 
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STATEMENT OF OFFICE OBJECTIVES 



Office Name: Archival Research and Evaluation Staff 



Office Objectives: 



1) Research, evaluate, and 
implement technologies which 
have potential for directly or 
indirectly improving preserva- 
tion of archival records. 

2> Research, evaluate, and 
iir)plement technologies which 
have potential for improving 
methods and techniques for 
referencing archival records. 

3 ) Research, evaluate, and 
implement technologies which 
have potential for improving 
records management and 
administration • 

4) Research, evaluate, and 
implement technologies which 
have potential for standardi- 
zation and sharing of archival 
bibliographic and/or control 
information with other archival 
institutions and their 
automated support systems. 

5) Promote increased use of 
automation in internal 
administration of archival 
programs and activities. 



Office 
Functions 
Supported 

1.2 



Agency 
Objectives 
Supported 



1.2 



1.2 



1.3 



1.2 



1.3,6 



ERLC 



132 



11-120 



NAM OPERATIONAL SYSTEMS 
GENERAL INFORMATION 

♦♦♦♦♦♦♦♦44444444444 



System Code: Z83A 



Nam: Archival Research Support 



Type of Sys.: P Facility: Function: Mission: Improv. 

XL AAA 
Frequency: D C 

H 

Type Funding: A S 



Interface: 
NONE 



Contact Name: Williaa M. Holmes, Jr. 



Phone No.: 202/501->5540 



System Description: 

ARCHIVAL RESEARCH SUPPORT SYSTEM-- consists of a collection of nettforked 
microcomputers and their associated system and application software used to 
support the research trork of the Archival Research and Evaluation Staff into 
the application of technology to archival programs and operations. Staff 
research is used in the development of NARA-wide plans* goals and objectives. 
This system is used to maintain and process research data and text. 



Applications Programs 
Language: Version: Num-Prog: Docum/Ref. 

*C* Vendor 



»Syst« 



Type 

I 
M 

0 



Media 

0 
D 
P 



Input/Output- 
Record 
Volume 



Units 



S/D 
Z 

z 
z 



i3: 



^1 



ACTIV2TT GENERAL XNTORmTIOII 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

Act. Cod*: S201 Act. Nmm: Dioital iMQlno RMMrch 

Cat^gorr Codmi « Typ# Funding: 0 SystM Cod«: M/A Typ« Iiqpnct: L 

lapnctttd Off/Sys: NN Office Punctiona: 1 Offica ObJ«ctlv«n: 1 

2 
3 
5 

Typ^ Function: 5 Activity Manager: Charlaa Obarwayar 

Activity Daacription: 
Pursuant to rttcoanendationa froM tha ODXSS projact. NARA will continua 
to Monitor tha avolution of digital isaging tachnology through a 
laboratory* laval oparation wharain axparinanta will ba conducted on 
RARA racords holdinga using tha lataat aquipawnt and aoftwara avail* 
abla froai coasMrcial aourcaa. Tha naad for continued oparation of 
thia facility will ba raaaaaaaad annually. 

ACTXVXTy RBSOURCB REQUIREMENTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



^^^^^^^^^^^^4.«^«^««Costa in Thousands********************** 



FY 


FTB 


Paraonnal 


Hardware 


Software 


Contract 


Other 


Total 


93 


1.0 


55 


0 


0 


0 


0 


55 


94 


1.0 


55 


5 


5 


0 


5 


70 


95 


1.0 


55 


5 


5 


0 


5 


70 


96 


1.0 


55 


5 


5 


0 


5 


70 


97 


1.0 


55 


5 


5 


0 


5 


70 


98 


1.0 


55 


5 


5 


0 


5 


70 


94*98 


5.0 


275 


25 


25 


0 


25 


350 



DEVELOPMENT SCHEDULE 
*********** ********* 



Mileatone Deacription: -Begin- --End— 

CONDUCT LABORATORT-LEVSL EO»ERXMENTATI0N 94Q2 99Q4 



Asauwptiona/CoaNnnta : 

Thia project prasuMSs that noat or all of the hardware and aoftwara used in 
the laboratory teating will be loaned to NARA under proviaiona of beta-teat 
agreaaMnta. Capital outlaya by NARA are expected to be minimal. 
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ACTIVITY GSmua ZMFOHmTION o 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Code: S202 Act. Hum: Archivel Reaearch Support Syata« 
Category Code: 2 Type Funding: A Syate« Code: Z83A Type Impact: 
Impacted OfC/Sya: MSZ Office Functiona: A Office Object ivea: 



Type Function: 5 Activity Manager: Bill Holaea 

Activity Deacription: 
Prow ti»e to ti»e, apeciaXi«ed hardware and software will be acquired 
to aupport reaearch in automated aupport for archival program. It ia 
anticipated that greeter uae of technology in MARA will provide for 
better long-term preserv*n of records, reduce apace requirementa, re- 
duce ataff coata by providing automated aupport for many functiona, 
increase ataff productivity, and provide better acceaa to holdings. 

ACTIVITY RESOURCE REQUIREMENTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Costs in Thousands^*******4************* 



FY 


FTS Personnel 


Hsrdwsre 


Softwsr^ 


Contrsct 


Other 


Totsl 


93 


.1 5 


10 


5 


0 


2 


22 


94 


.1 5 


10 


5 


0 


2 


22 


95 


.1 5 


10 


5 


0 


2 


22 


96 


.1 5 


10 


5 


0 


2 


22 


97 


.1 5 


10 


5 


0 


2 


22 


98 


.1 5 


10 


5 


0 


2 


22 


94-98 


.5 25 


50 


25 


0 


10 


110 



DEVELOPMENT 9CRSDULB 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Milestone Description: -Begin- — End— 

PROCURE MISCSLLNIBOUS BARDUARB 6 SOFTWARE 99Q4 99Q4 



Assumptions/Comments : 

This is s continuing sctivity with no specific beginning or ending dstes. 
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Act. Cod*: S203 
Category Cod*: 8 
I»pact«d Off/Sya: 



ACTIVITY GENERAL INFORMATIOH 

Act. name: Scanning of roll nicrofila 

Type Funding: 0 Syatea Code: N/A Typa iMpact: 
NN Office Functiona: i Office Objectivea: 



L 
1 
2 
3 
5 

Type Function: 5 

Activity Deacription: 
The purpoae of thia project ia to nonitor and evaluate induatry 
developsMnta in the high apeed capture of digital iMagea fro« 
•icrofilw. KARA requires a apecial capability for autOMted detecti^a 
and proceaaing of randoaay placed inagea on unblipped« unaprocketed 
filH rolla. 



Activity Manager: Char lea Oberveyer 



ACTIVITY RESOURCE REQUIRENEirrS 

♦ ♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦COata in ThOUaandS4.4.4.4.4.4.4.4.4.4.4.4.4.4.4.4.4.4.4.4.4.4. 



FY 


PTE 


Peraonnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


.3 


17 


1 


1 


0 


0 


19 


94 


.3 


17 


1 


1 


0 


0 


19 


95 


.3 


17 


1 


1 


0 


0 


19 


96 


.3 


17 


1 


1 


0 


0 


19 


97 


.3 


17 


1 


1 


0 


0 


19 


98 


.3 


17 


1 


1 


0 


0 


19 


M-98 


1.5 


85 


5 


5 


0 


0 


95 



DEVELOPMENT SCHEDULE 



Mileatone Deacription: -Begin- — End— 

CONDUCT LABORATORY-LEVEL EXPERIMENTATION 9904 99Q4 



Asauaptiona/CoMMenta : 

^* requiring pure applied reaearch via coawercial contact. 

Bstiaated coata would probably exceed $1M. NARA funda to underwrite a pro- 
ject of thia Magnitude are not expected to be available before 1996 at the 
earlieat. Activitiea in near term will be reatr*d to lab-level experiiMnt- 
ation unleaa opportunitiea eriae for joint funding w/other fed*l aganciea. 




13 



O 



11-124 



ACTIVZTT CEMERAL INFORMATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Cod«: S301 Act. Nam: OCR Research 

Category Cod«: 8 Typ« Funding: A Syate« Code: Type Impact: M 

iMpacted Off/Sya: NN Office Punctiona: Office Objectivea: 

NL 



Type Function: 5 Activity Manager: Beverly S. Hacker 

Activity Deacription: 
Project ifill experinent with developing technologiea for aupport of 
intelligent character recognition. Coabinationa of hardware and 
aoftware will be uaed to determine the beat poaaible combinations for 
conversion of NARA documenta and finding aida. 



ACTIVITT RESOURCE REQUIREMENTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



♦ ♦♦♦♦♦♦♦♦•••♦♦♦•••♦•fCoata in Thouaanda********************-*-* 



FY 


FTE 


Peraonnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


.7 


35 


0 


0 


0 


0 


35 


94 


.7 


35 


25 


5 


0 


0 


65 


95 


.7 


35 


0 


0 


0 


0 


35 


96 


.7 


35 


0 


0 


0 


0 


35 


97 


.7 


35 


0 


0 


0 


0 


35 


98 


.7 


35 


0 


0 


0 


0 


35 


94-98 


3.5 


175 


25 


5 


0 


0 


205 



DEVELOPMENT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

Kileatone Deacription: -Begin* «-End-- 

PURCHASE & EXPERIMENT WITH HARDWARE /SOFTWARE 9904 99Q4 



Aaaufliptiona /Comment a : 

FTl and funds for FT 94 are predictable baaed on known development a in 
the technology. DevelopsMnts and expenditurea for hardware, software, and 
contract aervicaa beyond FY 94 are not quantifiable at thia time. 
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ACTIVITY CaCHfSAL IMFORNATIOli 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Cod«: S305 Act. K«m: Op«rat«/ltaint«in End*>Ua«r CoMputar Syat«Mi 

Category Coda: X Typa Funding: A Syata« Coda: Typa Impact: L 

Impactad Oft/Sya: NS Offica Functiona: 1 Offica Objactivaa: 1 

MN 6 2 

7 4 

Typa Function: 2 Activity Managar: Lynn Ballardo (NSR) 

Activity Daacription: 
Oparata and maintain all adcrocowputar locatad within NS and not 
apacifically covarad by othar ADP activitiaa. Includaa all paraonal 
coaq^utar ayataM aaaignad to NS cantral offica organizationa. ^ AXao 
includaa databasaa to aupport NS adminiatrativa activitiaa and word 
procaaaing capabilitiaa. 



ACTIVITY RESOURCE REQUIREHENTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

♦♦♦♦♦♦♦♦♦♦•••♦♦♦•••♦♦••••••Coata in Thouawidav********************* 



FY 


FTE 


Faraonnal 


Hardwara 


Softwara 


Contract 


Othar 


Total 


93 


.5 


20 


10 


2 


0 


3 


35 


94 


.5 


20 


10 


2 


0 


3 


35 


95 


.5 


20 


10 


2 


0 


3 


35 


96 


.5 


20 


10 


2 


0 


3 


35 


97 


.5 


20 


10 


2 


0 


3 


35 


98 


.5 


20 


10 


2 


0 


3 


35 


94-98 


2.5 


100 


50 


10 


0 


15 


175 



DEVELOPMENT SCHEDULE 

Milaatona Daacription: -Bagin* — End— 

OPERATE/MAINTAIN END-USER COMPUTER SYSTEMS 93Q2 99Q4 



Aaaunptiona/CoaaMnta : 



13 



TT_19li 



ACTIVITY GENERAL INFORMATION 
••>♦♦♦♦••>••>••>••>♦••>♦♦••>••>••>••>♦♦♦♦♦♦♦♦♦♦♦ 
Act. Codm: S305 Act. Nam: '*Foliovitt%f'* Oral History Dstabaas 
Catagory Code: 3 Type Funding: A SyatM Code: Typa Impact: L 

Impacted Off/Sya: NS Office Functiona: 1 Office Objectivea: 1 

6 2 

3 
4 

Type Function: 3 Activity Manager: Michael Gillette (NSC) 

Activity Deacription: 
NSC with NSZ ia creating a databeae of the texta of oral hiatoriea 
releting to Congreaa. which will be made available to reaeerchera. 



ACTIVITY RESOURCE REQUIREMENTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Coata in Thouaanda^^******************** 



FY 


PTE 


Peraonnel 


Hardware 


Software 


Contrect 


Other 


Total 


93 


.0 


0 


0 


0 


0 


0 


0 


94 


.5 


25 


0 


0 


0 


0 


25 


95 


.5 


25 


12 


2 


0 


0 


39 


96 


1.0 


40 


0 


0 


0 


0 


40 


97 


.5 


25 


2 


1 


0 


0 


28 


98 


.5 


40 


2 


1 


0 


0 


28 


94-98 


3.0 


140 


16 


4 


0 


0 


160 



DEVELOPMENT SCHEDULE 
•••••••••••••••••••••••••••••••••••••••••••••••••••••••••••• 



Mileatone Deacription: 
EVALUATE AVAILABLE SYSTEMS 
ACQUIRE HARDWARE AND SOFTWARE 
SCAN DOCUMENTS 

EVALUATE ADDITIONAL REQUIREMENTS 
ACQUIRE ADDITIONAL HARDWARE AND SOFTWARE 



-Begin- 
94Q1 
9SQ1 
94Q1 
96Q1 
97Q1 



— End— 
94Q4 
98Q4 
98Q4 
96Q4 
98Q4 



Aaaumpt iona /Co— i ant a : 

Preaunea that »oat or all of the herdware uaed in laboratory teating will 
be loaned to NSC by NSZ. Initiel capital outlays by NSC are expected to be 
minimel. Other conaiderationa are conauaeblea: paper « toner, etc. 
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11-127 



Act. Code: S314 
Category Code: 1 
iMpacted Off/Sya: 



ACTIVITY GENE3Ua IKFORMATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Name: Oper/Maint Electronic Records Preservation 
Type Funding: A System Code: Ne3A Type Impact: L 
NS Office Functiona: 2 Office Objectivea: 5 

3 




Type Function: 3 Activity Manager: Fynnette Eaton (NSXT) 

Activity Deacription: 
Analyze and copy electronic records for accessioning* reference 
& preservation. Work currently using AERIC system acquired FY 
91-92 for analysis of files. £ NIH computing center for analyais of 
media & copying. In-houae capacity for analyaia £ copying will be 
increaaed over the apan of t>iia plan. 
NIH use should decreaae proportionately. 

ACTIVITY 31ES0URCE REQUIREMENTS 



^♦♦♦♦'^♦♦♦'fr-fr-fr'f'fr'fr'fr'fr'fr'frCoata in Thouaanda<-********************* 



FY 


FTE 


Personnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


12.0 


523 


60 


50 


10 


70 


713 


94 


12.0 


539 


30 


56 


15 


75 


715 


95 


10.0 


462 


30 


50 


15 


67 


624 


96 


10.0 


476 


30 


25 


15 


49 


595 


97 


12.0 


589 


60 


25 


15 


25 


714 


98 


14.0 


476 


20 


15 


25 


25 


792 


94-98 


58.0 


2773 


170 


171 


85 


241 


3440 



DEVELOPMENT SCHEDULE 



Nileatone Deacription: -Begin- — End— 

OPERATE/MAINTAIN ELECTRONIC RECORD SYSTEM 83Q1 99Q4 



Aasujnpt ions /Comments : 



ERIC 
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11-128 



ACTIVITY GENERAL INFORMATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Code: S314 Act. NaM«: Enhance Electronic Records Preservation 
Category Code: 2 Type Funding: A Systesi Code: Type Impact: L 

Xapacted Off/Sys: NS Office Functions: 1 Office Objectives: 3 

2 4 

3 5 

Type Function: 3 Activity Manager: Kenneth Thibodeau (NSNX) 

Activity Description: 
Enhances various autometed tools, procedures 6 equipment used by NSNX 
to analyze* process, and manage electronic records. Includea plana to 
expand the APS system in Fy 93-94. In FT 94*-95, NSNX will acquire and 
implement production capacity for acceaaioning CIS filea & digital 
text files. FY 94 development work to enable acceaaioning digital 
images of docs, and on researcher interfacea to NSNX aya terns. 

ACTIVITY RESOURCE REQUIREMENTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Coata in Thouaands********************** 



FY 


PTE 


Personnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


.5 


18 


180 


100 


50 


0 


348 


94 


.5 


19 


250 


150 


30 


40 


489 


95 


.5 


19 


25 


100 


15 


40 


199 


96 


.5 


20 


25 


20 


0 


50 


115 


97 


.5 


20 


25 


20 


0 


50 


115 


98 


.5 


20 


25 


20 


50 


50 


166 


94-98 


2.5 


99 


350 


310 


95 


230 


1084 



DEVELOPMENT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Mileatone Deacription: 


-Begin- 


— End— 


DEVLEOP AUTOMATED DATA MGNT TOOLS 


90Q1 


97Q4 


EXPAND APS SYSTEM 


92Q3 


98Q4 


ACQ. & IMP. GIS AND TEXT CAPABILITY 


92Q3 


98Q4 


DEV. CAPABILITY TO ACCESSION DIGITAL IMAGES 


94Q3 


9804 


DEVELOP RESEARCHER INTERFACE 


93Q1 


97Q4 



Asaumptiona /Comment a : 
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11-129 



ACTIVITY GEMERAL INFORMATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Code: S709 Act. Nam*: Op«r/Maint Regional Archives CoMputer Syatewa 
Category Coda: 1 Type Funding: A Syateai Code: Type Inpact: L 

Impacted Off/Sya: NS Office Functiona: 1 Office Objectivea: 1 

NN 2 3 

6 4 

7 6 
Type Function: 2 Activity Manager: Lynn Bellardo (NSR) 
Activity Description: 

Operate and maintain all Microcomputer ayatems located in the regional 
archives. These systems support data comnunicationa among regional 
archivea and other KARA ayatems. including life-cycle systems. 
Systems slso provide locsl dstsbsse and wordprocessing capabilitiea. 



ACTIVITY RESOURCE REQUIREMENTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

^.^.^.^.^.^.♦♦♦♦♦♦♦♦♦♦♦♦♦Coata in Thouasnds********************** 



FY 


FTE 


Peraonnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


.5 


30 


5 


2 


0 


0 


37 


94 


.5 


25 


10 


2 


0 


0 


37 


95 


1.0 


45 


5 


2 


0 


0 


52 


96 


1.0 


45 


10 


2 


0 


0 


57 


97 


1.0 


45 


10 


2 


0 


0 


57 


98 


1.0 


45 


10 


2 


0 


0 


57 


94-98 


4.5 


205 


45 


10 


0 


0 


260 



DEVELOPMENT SCHEDULE 
♦ ♦♦♦♦♦•♦^♦♦♦♦♦♦♦♦♦♦♦♦^ 

Mileatone Deacription: -Begin- — End— 

OPSRATE/NAINT KS REGIOANAL ARCHIVES SUPPORT 8501 99Q4 



Aaaumptiona /Comment a : 

All PC maintenance within the regionil archivea ia handled by the AO* a 
in the region or aaaociated record center. 

Network maintenance once networka are inatalled will be provided by a 
remote network manager. 



14 



11-130 



ACTIVITT CWTOAL IHFOWIATKMl 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Cod«: S705 Act. nmmm: Op«r«t«/ll«int«in EX^ctronlc Records Syt^m 
Cmf^otY Cod«: 1 Typ« FundlB0: A SystM Cod«: He3A Typ« Inp^ct: L 
Iinpttctttd Off/Sy»: NS ' Office Functions: 1 Office Obj«ctiv««: 2 

2 3 

3 4 

5 

Typ« Function: 3 Activity Man^o^r: Fynnatta Eaton (NSXR) 

Activity Description: 
This activity covsrs 0/M of ths dedicated cowputsr systMS scquirsd 
1992-8. to support rsqtuirssMnts for sccsssioning. gsinino intsllsc* 
tusl control, prsssrvino snd providing rsfsrsncs for slsctronic rscs. 
NS will fund ths specific spplicstion support ss wsll ss sll hsrdwsrs 
ft softwsrs Mintsnsncs costs. NSX will hsvs Mnso«»«nt snd progrsm- 
Mtic control. 

ACTIVITt RESOURCE REQUIREMEMTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Costs in Thousands********************** 



FT 


FTS 


PsrsonnsI 


Hsrdwsrs 


Software 


Contract 


Other 


Total 


93 


.0 


0 


0 


0 


0 


0 


0 


94 


.0 


0 


0 


0 


0 


0 


0 


95 


5.0 


175 


75 


40 


50 


0 


340 


96 


5.0 


180 


77 


41 


52 


0 


350 


97 


5.0 


186 


80 


42 


53 


0 


361 


98 


6.0 


180 


82 


44 


55 


0 


372 


94-98 


21.0 


732 


314 


167 


210 


0 


1423 



DEVELOFMENT SCHEDULE 
*♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

Hileatone Deacription: -Begin- — End— 

OFERATE/MAINTAIN COMP U I E R SYSTEM 95Q1 99Q4 



AsauMptiona/CoasMinta : 
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11-131 



ACTIVITY GENERAL INFC:<MATION 



ERIC 



Act. Code: S704 Act. Na»e: Archival Research 6 Technology Asaeaanent PrJ 
Category Code: 8 Type Funding: A Syatem Code: Type iMpact: M 

Impacted Off/Sya: ???? Office Functiona: A Office Objectivea: A 



Type Function: 5 Activity Manager: Willian M. HoUiea* Jr. 

Activity Description: 
Thia activity ia uaed to allocate Moniea for outyear reaearch projecta 
which can not be apecifically identified at thia tine. Specific taak- 
ing will cone fro» varioua NARA officea aa needs ariae. Other pro- 
jecta may be initiated by NSZ aa new techologies emerge which have 
potential application to archival programs or operationa. 



ACTIVITy RESOURCE REQUIRENEKTS 



in Thouaands********************** 



FY 


FTE 


Peraonnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


.0 


0 


0 


0 


0 


0 


0 


94 


1.9 


95 


0 


0 


0 


0 


95 


95 


1.3 


65 


0 


0 


0 


0 


65 


96 


2.2 


110 


0 


0 


100 


0 


210 


97 


2.8 


140 


0 


0 


200 


0 


340 


98 


2.8 


110 


0 


0 


200 


0 


340 


94-98 


11.0 


550 


0 


0 


500 


0 


1050 



DEVELOPHENT SCHEDULE 



Milestone Deacription: -Begin- —End- 

Plan and Execute Outyear Reaearch Projecta 99Q4 99Q4 



Aasumptlona /Comment a : 

FTE and funda ahown for paat yeara are thoae for earlier activitiea which 
have aince been completed and dropped from thia lateat veraion of the ADP 
Plan. They are included here in order to reconcile the totala for ex- 
pended, obligated* and planned expenditurea by NSZ over the aix yeara 
ahown in the ADP Plan document . 



144 



11-132 



ACTIVITY GEirSlAL INFORMATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Code: S704 Act. Hmmm: Op«r/Naint Electronic Record Reference 
Category Code: 1 Type Funding: T $yate» Code: Type Impact: L 

Impacted Off/Sya: NS Office Functiona: 3 Office Objectivea: 4 

5 



Type Function: 3 Activity Manager: Tom Brown (NSXA) 

Activity Deacription: 
Providea reference aupport to the reference/reproduction of Mchine 
readable information. Thia Truat Fund funded activity ia controlled 
by NNX and jointly operated by NNX and NN-C. Current tape S cartridge 
copying ia performed at NIH. Some of thia activity will be handled 
in-houae after the move to Archivea II in 1994. 



ACTIVITY RESOURCE REQUIREMENTS 

4- ••• 4> 4> 4> 4> 4- 4> <•> 4> 4> ♦ ♦ ♦ ♦ 4> ♦ ♦ -f ♦ ♦ -f ♦ ♦ ♦ ♦ ♦ 

♦♦♦♦♦♦♦♦♦♦•••♦♦♦♦•••'f 4- 4>Coata in Thouaanda****** 



FY 


FTE 


Peraonnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


2.0 


74 


0 


10 


2 


17 


103 


94 


2.0 


76 


10 


25 


10 


20 


141 


95 


2.0 


79 


15 


25 


20 


25 


164 


96 


3.0 


122 


15 


25 


30 


30 


222 


97 


3.0 


125 


15 


25 


40 


35 


240 


98 


4.0 


122 


20 


25 


45 


40 


295 


94-98 


14.0 


567 


75 


125 


143 


150 


1062 



DEVELOPMENT SCHEDULE 



Mileatone Deacription: -Begin** — End — 

OPERATE/MAINTAIN ELECTRONIC RECORD REFERENCE 81Q1 99Q4 



Aaaumptiona/Commenta : 
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11-133 



ACTIVITY GENERAL INFORMATION 

Act. Code: S601 Act. Name: Archival Resaarch Support Syatam 

Category Code: 1 Type Funding: A System Code: Z83A Type Impact: L 

Impacted Off/Sya: NSZ Office Functions: A Office Objectives: A 



Type Function: 5 Activity Manager: Bill HOLMES ^ 

Activity Description: 
This activity will be used to fund maintenance for system equipment 
and software (i.e., new versions or upgrades to existing software), 
and to purchase expendable supplies. The system consists of networked 
microcomputers and their associated systems and applications software 
used to support the research tiork of the Archival Research and Evalua- 
tion Staff. The system is used to process research data and text. 

ACTIVITY RESOURCE REQUIREMENTS 





♦ <i-4> ♦♦••> 4> 4>4>+ +4>4> 4- ♦ Coats in Thousands<*><*>4> 


♦ ♦♦♦ 


******** 


♦♦♦♦♦♦♦ 


FY 


FTE Personnel Hardware Software Contract 


other 


Total 


93 


.1 4 10 5 


0 


2 


21 


94 


.1 4 10 5 


0 


2 


21 


95 


.1 4 10 5 


0 


2 


21 


96 


.1 4 10 5 


0 


2 


21 


97 


.1 4 10 5 


0 


2 


21 


98 


.1 4 10 5 


0 


2 


21 


94-98 


.5 20 50 25 


0 


10 


105 




DEVELOPMENT SCHEDULE 










******************** 










Milestone Description: 




-Begin- 


— End-- 




Prepare Maintenance Requisitions 




99Q4 


99Q4 




Prepare Software Upgrade Requisitions 




99Q4 


99Q4 




Prepare Supply Requisitions 




99Q4 


99Q4 



Assumptions/Comments : 

It is anticipated that greater use of technology in NARA will provide for 
better long-term preservation of records, reduce space requirements for 
storage, reduce staff costs by providing automated support for many archi- 
val functions, increase staff productivity, and provide more efficient 
access to NARA holdings. This is a continuing activity. 



14G 

11-134 



ACTIVITY GENERAL INFORMATION 

Act. Code: S421 Act. Name: Operate/Maintain End-User Systems 
Category Code: 1 Type Funding: A System Code: Type Impact: L 

Impacted Off/Sys: NN Office Functions: A Office Objectives: A 



Type Function: 3 Activity Manager: Roger Gorg (NN-C) 

Activity Description: 
Operate and maintain all NN microcomputer systems located within 
Archives I and II not specifically covered by other NARA maintenance 
activities. Primarily includes all computer hardware and software in 
Archives I that operates as a standalone computer or is attached to 
the ICASS Novell network. 



ACTIVITY RESOURCE REQUIREMENTS 







♦♦♦♦♦♦♦♦♦♦♦ 


♦♦♦+++++Costs 


in Thousands^-*'-*'-*'^-^'*--^ 


♦♦♦♦♦++ 


++♦+♦♦+ 


FY 


FTE 


Personnel 


Hardware 


Software 


Contract 


other 


Total 


93 


.8 


40 


20 


2 


0 


5 


67 


94 


1.0 


50 


25 


3 


0 


5 


83 


95 


1.0 


50 


30 


3 


0 


5 


88 


96 


1.0 


50 


30 


3 


0 


5 


88 


97 


1.0 


50 


30 


3 


0 


5 


88 


98 


1.0 


50 


30 


3 


0 


5 


88 


94-98 


5.0 


250 


145 


15 


0 


25 


435 



DEVELOPMENT SCHEDULE 



Milestone Description: -Begin- --End-- 

OPERATE/MAINTAIN END-USER COMPUTER SYSTEMS 84Q1 9904 



Assumptions/Consients : 

NN-C trouble-shoots and evaluates all end-user hardware/software problems 
before callig in contractor to perform maintenance. All maintenance is 
performed through time-and-material and BPA arrangements. NN-C will 
coordinated the operation and maintenance of all equipment attached to 
ICASS with NAM. 



147 



IOC 



ACTIVITY GENERAL INFORMATION 



Act. Code: S709 
Category Code: 2 
Impacted Off/Sys: 



Act. Name: Enhance Regional Archives Computer Sy«t« 



Type Funding: A System Code: 



Type Impact: 
Office Objectives: 



NS Office Functions: 1 

NN 2 

6 

7 

Activity Manager: Lynn Bellardo (NSR) 



Type Function: 2 

Activity Description: 
Provide enhanced hardware and software capabilities to support the 
automation requirements of the regional archives. These requirements 
include enhanced communication among regional archives systems and 
other NARA systems, and access to NARA's life-cycle systems, and to 
local database and wordprocessing capabilities. 



ACTIVITY RESOURCE REQUIREMENTS 



********** *Co*t» in Thousands******** ♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



FY 


FTE 


Personnel 


Hardware 


Software 


Contract 


other 


Total 


93 


.2 


10 


110 


20 


0 


0 


140 


94 


1.0 


35 


273 


92 


0 


19 


419 


95 


.2 


10 


50 


10 


0 


0 


70 


96 


.2 


10 


50 


10 


0 


0 


70 


97 


.2 


10 


50 


10 


0 


0 


70 


98 


.2 


10 


50 


10 


0 


0 


70 


94-98 


1.8 


75 


473 


132 


0 


19 


699 



DEVELOPMENT SCHEDULE 



Milestone Description: -Begin- — End-- 

ACQUIRE REGIONAL ARCHIVES HARDWARE /SOFTWARE 89Q1 99Q4 



Assumptions/Comments: 

All major ADP purchases are procured through central office. Minor 
acquisitions for supplies less than $150 are procured by the AO's in 
the respective Regional Archives. 

The implementation of ICASS & AIS will require LAN capabilities and 
additional applications software. 
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TT-136 



ACTIVITY GENERAL INFORMATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Code: S901 Act. Nane: Expert Syateiu Evaluation 
Category Code: 8 Type Funding: A Syaten Code: Type Impact: L 

iMpactad Off/Sya: HI Office Functional 1 Office Objectlvaa: 2 

5 



Type Function: 5 Activity Manager: Avra NICHELSON 

Activity Daacrlptlon: 
Thla la a technology aaaeaa«ent project to evaluate th«< feaalblllty 
of ualng expert knowledge-baaed ayatewa to aupport archival functlona 
auch aa recorda appralaal. It will begin with a general aaaeas»ent 
on the application of AI to archival program . 6 poaalbly conclude 
with the development of a prototype ayatew to aaalat In recorda 
appralaal (Integrated with Activity 1901). 

ACTIVITT RESOURCE REQUIREMENTS 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 

♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦Coata In Thouaanda********************** 



FY 


PTE 


Peraonnel 


Hardware 


Software 


Contract 


Other 


Total 


93 


.6 


31 


0 


0 


0 


0 


31 


94 


.6 


31 


0 


0 


0 


0 


31 


95 


1.2 


62 


0 


0 


50 


0 


112 


96 


.6 


31 


0 


0 


100 


0 


131 


97 


.0 


0 


0 


0 


0 


0 


0 


98 


.0 


31 


0 


0 


0 


0 


0 


94-98 


2.4 


124 


0 


0 


150 


0 


274 



DEVELOPMENT SCHEDULE 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 



Mileatone Deacrlptlon: -Begin- --End-- 

Develop Technology Aaaaamient Paper 89Q2 91Q4 

ASSESS DOMAINS FOR STSTM APPLICATION 94Q4 95Q2 

DEVELOP APPRAISAL SYSTEM PROTOTYPE 9503 9602 



AaauBiptlona/CoaMenta : 

An expert aystea pilot coaipleted In ry86 concluded that expert ayateaw were 
highly daalrable aa part of the overall Information ayatema daalgn for 
aupport of NN. Thla project aeeka to extend the laaaona learned to other 
admlnlatratlva functlona. Contractor asslatanca will be aought to evaluate 
appllc'na domains 6 poeelbly prototype expert eyatem for NI & egency RM uee 
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ACTIVITY GENERAL IHFORNATION 
♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 
Act. Code: S902 Act. Name: Optical Media Longevity Evaluation Nethology 
Category Code: 8 Type Funding: A System Code: Type Impact: N 

iMpacted Off/Sya: NN Office Functions: A Office Objectives: 1 

NC 2 



Type Function: 5 Activity Manager: Charles DOLLAR 

Activity Description: 
This project seeks to establish a generic testing methodology to de- 
termine the life expectancies of optical media. Once determined* this 
methodology will be validated by using it in a controlled experiment 
to determine the anticipated longevity of Sony optical media and that 
of one other manufacturer. The National Institute of Standards and 
Technology will conduct this research under a multi-year contract. 



ACTIVITY RESOURCE REQUIREMENTS 





********* 


♦♦♦♦♦♦♦♦♦♦♦♦♦♦♦ 


****** 










s in Thousands ♦ 


****** 


♦♦♦♦♦♦♦♦ 


♦♦♦♦♦♦♦ 


FY 


FTE Personnel Hardware 


Software Cont ract 


other 


Total 


93 


.3 20 0 


0 


0 


150 


170 


94 


.3 20 0 


0 


0 


150 


170 


95 


.3 20 0 


0 


0 


150 


170 


96 


.0 0 0 


0 


0 


0 


0 


97 


.0 0 0 


0 


0 


0 


0 


98 


.0 0 0 


0 


0 


0 


0 


94-98 


.6 40 0 


0 


0 


300 


340 




DEVELOPMENT SCHEDULE 










******* 


************* 










Milestone Description: 






Begln- 


--End-- 




Validation of Test Methodology with Media 




89Q1 


89Q4 




Interim Report (1st phase) 






89Q4 


89Q4 




Final Report (1st phase) 






90Q1 


91Q2 




Extension of Test using other media 




91Q3 


93Q1 




Final Report (2nd phase) 






93Q1 


93Q4 




EXTENSION OF TEST TO CD-ROM 






94Q1 


95Q2 




FINAL REPORT (3RD PHASE) 






95Q2 


95Q4 



As sumptions /Comments : 

The methodology established during this project will be applicable to any 
optical media used by any government agency* and should lead to the es- 
tablishment of a standard test methodology. FY88 and FY89 task work was 
funded from FY87 funds. The 2nd phase will be funded using FY91-92 funds. 
NSZ will also seek funding assistance from other agencies. 
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CAT. 



NARA FY 92 - FY 97 PTE REQUIREMENTS BY OFFICE AND ACTIVITY Page 2 

ACTIVITY NAME: FTE REQUIREMENTS 94- 

FY93 FY94 FY 95 FY96 FY97 FY98 



E501 


1 


Order Management System 


3.0 


3. 


0 


3.0 


3.0 


.0 


.0 


E605 


1 


POINT-OF-SALE 


1.9 


1. 


9 


1.9 


1.9 


1.9 


1.9 


E902 


1 


EXHIBIT DESIGN/GRAPHICS 


.1 




1 


.1 


.1 


.1 


.1 


E603 


2 


PUBLICATION TEXT EDITING 


1.6 


2. 


0 


2.0 


2.0 


2.0 


2.0 


EOOl 


3 


NAC Inforfliatlon Management System 


1.5 


1. 


5 


3.0 


3.0 


3.0 


3.0 


E002 


3 


Office of Public Programs Automation 


.0 


1. 


0 


1.0 


1.0 


1.0 


1.0 


E901 


3 


Volunteer Program Scheduling 


.4 




4 


.4 


.4 


.4 


.4 


E911 


3 


EXHIBIT PREPARATION & EXH. LOAN REGISTRATION 


.1 




1 


.1 


.1 


.1 


.1 


E912 


3 


Defense Interactive Training Info Sys (DITIS) 


1.0 


1. 


0 


1.0 


1.0 


1.0 


1.0 






SUB-TOTAL OFFICE CODE E 


11.6 


13. 


0 


14.5 


14.5 


11.5 


11.5 


F701 


2 


Office of Federal Register Database 


2.5 


2 


5 


2.0 


2.0 


2.0 


2.0 






SUB-TOTAL OFFICE CODE F 


2.5 


2 


5 


2.0 


2.0 


2.0 


2.0 


GOOl 


6 


Enhance Office Automation System for NG 


-1 




.1 


.1 


.1 


.1 


.1 






SUB-TOTAL OFFICE CODE G 


.1 




.1 


.1 


.1 


.1 


.1 


1901 


1 


Records Administration Information System 


.0 




.0 


1.0 


1.0 


1.0 


1.0 


1901 


3 


RECORDS ADMINISTRATION INFORMATION SYSTEM 


1.0 


1 


.0 


1.0 


1.0 


1.0 


1.0 


1911 


6 


Permanent Authorities Database 


.5 


2 


.0 


1.0 


.0 


.0 


.0 


1912 


6 


Retained Records Database 


.5 




.2 


.0 


.0 


.0 


.0 


1701 


7 


AGENCY CONTACTS AND PROJECTS 


.5 




.0 


.0 


.0 


.0 


.0 


1702 


7 


GENERAL NI OFFICE AUTOMATION SYSTEM 


.5 




.0 


.0 


.0 


.0 


.0 






SUB-TOTAL OFFICE CODE I 


3.0 


3 


.2 


3.0 


2.0 


2.0 


2.0 


L201 


1 


PRESNET 


2.0 


2 


.0 


2.0 


2.0 


2.0 


3.0 


L201 


3 


PRESNKT 


3.8 


4 


.0 


4.0 


4.0 


4.0 


4.0 


LOOl 


6 


Acquire End-User PC Support (NL) 


1.0 


1 


.0 


1.0 


1.0 


1.0 


1.0 






SUB-TOTAL OFFICE CODE L 


6.8 


7 


.0 


7.0 


7.0 


7.0 


8.0 




• 



KARA FY 92 - FY 97 FTE REQUIREWKTS BY OFFICE AND ACTIVITY Page 
ACT. CAT. ACTIVITY NANS: FTE REQUIREMENTS 









FY93 


FY94 


FY 95 


FY96 


Fy97 


FY98 


NOOl 




Master Location Database 


.4 


.4 


.4 


.4 


.4 


• 0 


N002 




GAPS Databases 


.5 


.5 


. 5 


. 5 


.0 


.0 


N303 




Operate/Maintain NARS A-1 Systesi 


.2 


.2 


.3 


.0 


.0 


.0 


N401 




Oper/Maint Still Picture Image Retrieval Sys. 


.3 


.5 


. 5 


. 5 


. 5 


.5 


N402 




Oper/Maint Cartographic SysteMs 


.1 


.5 


.5 


.5 


.5 


.5 


N403 




Oper/Maint JKF Reference Systen 


.5 


.5 


.5 


.5 


.5 


. 5 


N404 




Oper/Maint Charters Monitoring Systea 


1.0 


1.0 


1.0 


1.0 


1.0 


1.0 


N604 




Operate/Maintain Priwe Computer Systea 


.3 


.3 


.3 


.3 


.3 


.0 


N605 




Operate/Maintain Archival Information System 


.0 


.0 


.0 


1.0 


3.0 


3.0 


N703 




Oper/Maint Researcher Reference System 


.3 


.3 


.3 


.3 


.3 


.3 


N707 




Oper/Maint Audio-Visual Desc/Cntrl (AVOLIS) 


.5 


.5 


.5 


.3 


.3 


.3 


N710 




Oper/Maint Declassification Tracking System 


• 6 


.5 


.5 


1.0 


1.0 


. 5 


N801 




Data Entry Support Services 


.1 


.1 


. 1 


.1 


.1 


. 1 


N901 




Technical Support Services 


.2 


.2 


.2 


.2 


.2 


. 2 


N604 


2 


Enhance Prime Computer Systam 


.1 


.0 


.0 


.0 


.0 


. 0 


N703 


2 


Enhance Researcher Reference System 


.1 


.1 


.1 


.1 


.1 


.1 


N710 


2 


Enhance Declassification Tracking Systems 


.2 


.2 


.3 


1.0 


.5 


.2 


N201 


3 


Archival Researcher Tracking System (ARTS) 


.4 


.4 


.1 


.3 


.1 


.1 


N303 


3 


Redesign/Conversion of NARS A-1 System 


.2 


.3 


.2 


.0 


.0 


.0 


N401 


3 


Acquire Still Picture Image Retrieval System 


.5 


.5 


.5 


.1 


.1 


.1 


N402 


3 


Acquire Cartographic GIS Systems 


.1 


.5 


.5 


.2 


.1 


.1 


N403 


3 


Acquire JFK Reference System 


.7 


.5 


.1 


.1 


.0 


.0 


N421 


3 


Acquire End-User Computer Systems 


.1 


.1 


.1 


.1 


.1 


.1 


N601 


3 


Develop/Implement End*User Applications 


2.5 


2.5 


2.5 


2 . 5 


2.5 


2.5 


N605 


3 


Acquire Archival Information System (AIS) 


3.0 


3.0 


3.0 


2.0 


.0 


.0 






SUB-TOTAL OFFICE CODE N 


12.9 


13.6 


13.0 


13.0 


11.6 


10.1 


P801 


6 


NP OFFICE AUTOMATION 


1.0 


1.0 


1.0 


1.0 


1.0 


1.0 






SUB-TOTAL OFFICE CODE P 


1.0 


1.0 


1.0 


1.0 


1.0 


1.0 


S305 


1 


Operate/Maintain End-User Computer Systems 


.5 


.5 


.5 


.5 


.5 


.5 


S314 


1 


Oper/Maint Electronic Records Preservation 


12.0 


12.0 


10.0 


10.0 


12.0 


14.0 


S421 


1 


Operate/Maintain End-User Systems 


.8 


1.0 


1.0 


1.0 


1.0 


1.0 
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III-7 



ACT. 



CAT. 



NAKA FY 92 - 
ACTIVITY NAME: 



FY 97 FTE REOUIREMENTS BY OFFICE AND ACTIVITY 



Page 



FTE REQUIREMENTS 



4 

94- 









FY93 


FY94 


Fx 






ff X 7 / 


FY98 




S601 


1 


Archival Research Support System 


. 1 


. 1 




1 


. x 








S704 


1 


Oper/Maint Electronic Record Reference 


2.0 


Z . U 


z . 


\f 




3,0 


4 . 0 




S705 


1 


Operate/Maintain Electronic Records System 


e\ 
. U 


. U 


c 
D . 




^ o 


5.0 


6.0 


2: 


S709 


1 


Oper/Maint Regional Archives Computer Systems 


.5 


. 5 


1. 


0 


i. . U 


1 n 


1.0 




S202 


2 


Archival Research Support System 


. 1 


. 1 




X 


1 




.1 




S314 


2 


Enhance Electronic Records Preservation 


. 5 


c 
. D 




c 
D 




. 5 


. 5 




S709 


2 


Enhance Regional Archives Computer Systems 


.2 


1.0 




2 


.2 


.2 


.2 




S305 


3 


'*Folioview'* Oral History Database 


.0 


.5 




5 


1.0 


.5 


.5 




S201 


8 


Digital Imaging Research 


1.0 


1.0 


1 


0 


1.0 


1.0 


1.0 




S203 


8 


Scanning of roll microfilm 


.3 


.3 




.3 


. 3 


. 3 


. ^ 




S301 


8 


OCR Research 


.7 


.7 




,7 


.7 


.7 


.7 




S704 


8 


Archival Research 6 Technology Assessment Pr j 


.0 


1.9 


1 


.3 


2 . 2 


Z . O 


Z . O 


X 


S901 


8 


Expert Systems Evaluation 


.6 


.6 


1 


.2 


.6 


.0 


.0 




S902 


8 


Optical Media Longevity Evaluation Methology 


.3 


.3 




.3 


.0 


.0 


.0 








SUB-TOTAL OFFICE CODE S 


19.6 


23.0 


25 


.7 


27.2 


28.7 


32.7 


13 






GRAND TOTALS 


109.2 


114.6 


117 


.3 


116.1 


112.3 


115.8 


5i 



1G5 



III-8 






KARA FY 92 - Fy97 COSTS BY CATEGORY AHD ACTIVITY (COSTS IN THOUSANDS) Page 1 

ACT. CAT. ACTIVITY NAHE 







FY93 


FY 94 


FY 95 


FY 96 


FY 97 


FY 98 


A501 1 


NATFS-1 (Service Order Syatew) 


162 


174 


178 


182 


138 


138 


A503 1 


OPERATE ANT) MAINTAIN NARA PORTION OF FIRS 


419 


223 


227 


232 


237 


242 


A505 1 


Facility/Security Support System 


104 


104 


34 


34 


34 


34 


A507 1 


Provide for Ayency eccounting froM GSA. 


868 


868 


898 


929 


961 


995 


A901 1 


Operate & Maintain Arch II coMMon uae ayatea 


0 


2755 


3263 


3271 


3279 


3288 


C304 1 


MAINTAIN NARS 5 


477 


503 


521 


533 


549 


566 


C308 1 


MAINTAIN MPR REGISTRY FILE 


253 


264 


267 


276 


285 


294 


C309 1 


MAINTAIN CPR REGISTRY PILE AND RELATED PILES 


325 


348 


368 


393 


420 


448 


C510 1 


MAINTAIN TASK/AUTOMATED STATISTICAL SUtlARY 


273 


285 


291 


300 


310 


320 


E202 1 


DAVIS (BASIS) 


59 


59 


59 


59 


59 


59 


E501 1 


Order NanageaMnt Syaten 


72 


72 


72 


72 


0 


0 


E605 1 


POINT-OF-SALE 


577 


580 


110 


121 


116 


125 


E902 1 


EXHIBIT DESIGN/GRAPHICS 


6 


6 


11 


6 


6 


11 


1901 1 


Records Adniniatration Inforauition Syateai 


0 


30 


145 


145 


145 


145 


L201 1 


PRESNET 


190 


410 


220 


245 


245 


295 


NOOl 1 


Master Locstion Datebase 


20 


20 


20 


20 


20 


0 


N002 1 


GAPS Databaaea 


32 


25 


25 


25 


0 


0 


N303 1 


Operate/Maintain NARS A-1 Syateai 


13 


13 


15 


0 


0 


0 


N401 1 


Oper/Naint Still Picture lawge Retrieval Sya. 


25 


35 


45 


45 


45 


45 


N402 1 


Oper/Maint Cartographic Syateaw 


5 


55 


$7 


87 


87 


87 


11403 1 


Oper/Maint JKF Reference Syate« 


31 


31 


31 


31 


31 


31 


N404 1 


Oper/Maint Chartera Monitoring Systen 


80 


72 


72 


72 


72 


72 


N604 1 


Operete /Maintain Pri»e Coaqputer SyateM 


65 


65 


65 


57 


57 


0 


N605 1 


Operate /Maintain Archival Information Syateai 


0 


0 


0 


60 


480 


480 


N703 1 


Oper/Maint Reaearcher Reference Syateai 


64 


64 


64 


64 


64 


64 


II707 1 


Oper/Maint Audio-Viaual Deac/Cntrl (AVOLIS) 


68 


185 


151 


40 


40 


40 


N/IO 1 


Oper/Maint Declaaaification Tracking Syateai 


47 


46 


66 


108 


108 


83 


N801 1 


Data Entry Support Servicea 


145 


175 


175 


175 


175 


175 


N901 1 


Technical Support Servicea 


256 


266 


266 


266 


266 


266 


S305 1 


Operate/Maintain End-Uaer Coav>uter Systems 


35 


35 


35 


35 


35 


35 


S314 1 


Oper/Maint Electronic Records Preservation 


713 


715 


624 


595 


714 


792 


S421 1 


Operete /Maintain End-Uaer Syatema 


67 


83 


88 


88 


88 


88 


S601 1 


Archival Reaearch Support Syatem 


21 


21 


21 


21 


21 


21 


S704 1 


Oper/Maint Electronic Record Reference 


103 


141 


164 


222 


240 


295 
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III-9 



KARA FY 92 - FT97 €X>STS BY CATEGORY AMD ACTIVITY (COSTS IM THOUSAHDS) 



Page 2 



ACT. CAT. ACTIVITY KANE 









FY93 


FY 94 


FY 95 


FY 96 


FY 97 


FY 98 


<70S 




l>tM»rAfc*/Mjiint^Ain ElActroalc Records SYSteM 


0 


0 


340 


350 


361 


372 


$709 




Ooer/Melnt Recd.onaI Archives CoMSUter SvsteMi 


37 


37 


52 


57 


57 


57 






SUB-TOTAL CATEGORY 1 


5612 


8765 


9070 


9216 


9745 


9963 


A501 


2 


MATFS*! (Service Order SvetSM) 


84 


64 


194 


69 


25 


25 




2 


FacI 11 ti\r/S*eupi.tiv SuDDOr^ SVBtMB 


34 


75 


35 


35 


35 


35 




2 


Knhmncm ArchivAa II CoHMOtk Ueeae SvstMi 


0 


180 


183 


186 


189 


193 


CUM 


2 


SSmAllf^lE MPH RfiCISTRY 


0 


102 


0 


0 


0 


0 


C803 


2 


ENHANCE KARS 5 


243 


250 


328 


216 


225 


234 


E603 


2 


public:ation text editing 


45 


63 


81 


73 


91 


82 


F701 


2 


Office of Federel Reyleter Detebese 


188 


163 


158 


160 


165 


168 


H604 


2 


Enhence Prise Coaqputer SystMi 


15 


10 


0 


0 


0 


0 


11703 


2 


Enhanc* RsseMFclter Reference SveteM 


34 


210 


65 


23 


23 


23 


1171 A 


* 


Pnhanc* D*clsssif icafclon Trecklna SveteAS 


34 


26 


22 


175 


50 


35 


S202 


2 


Archive! Reseerch Support Systea 


22 


22 


22 


22 


22 


22 


$3X4 


2 


Enhance Electronic Records Preservetlon 


348 


489 


199 


115 


115 


166 


S709 


2 


Enhance Reglonel Archives Cos9i;ter Systew 


140 


419 


70 


70 


70 


70 






SUB -TOTAL CATEGORY 2 


1187 


2073 


1357 


1144 


1010 


1053 


A90I 


3 


Develop Archives II CoMnon Usege Systeei 


1673 


3591 


0 


0 


0 


0 


C307 


3 


REPLACE DATA SYS. (Hit. MAINFRANB/PERIPHERALS 


60 


201 


156 


107 


59 


60 


BOOI 


3 


NAC Infocwatlon MenegeMent System 


130 


190 


101 


91 


91 


91 


CWa 


3 


Of fic* of Public ProcrreM AutcMaticxi 


0 


71 


53 


53 


53 


61 


£901 


3 


Volunteer ProgrsH Scheduling 


7 


10 


9 


10 


9 


10 


R9II 


3 


EXHIBIT PREPARATION £ EXH. LOAN REGISTRATION 


6 


6 


11 


6 


14 


6 


R9I2 


3 


Defense Interactive Treinlng Info Sys (DITIS) 


41 


37 


37 


37 


37 


37 


I90I 


3 


RBC(«DS ADMINISTRATION INFOIMATION SYSTEM 


215 


505 


225 


85 


80 


80 


L20I 


3 


PRSSNET 


617 


1095 


400 


400 


400 


400 


II20I 


3 


Archlvel Reseercher Trecking Syaten (ARTS) 


20 


73 


46 


56 


35 


5 


11303 


3 


Redeslgn/ConY^relon of KARS A-1 System 


10 


15 


10 


0 


0 


0 


MOI 


3 


Acquire Still Picture iMpe Retrlevel Systes 


42 


280 


150 


35 


35 


35 


IM02 


3 


Acq[ulre Cartographic CIS Systens 


5 


25 


175 


40 


35 


35 





mRA FT 92 - rf97 COSTS BT »TEOORT AMD ACTIVITT (COSTS HI THWSMDS) 



Page 



ACT. 



1M03 
1M21 
11601 
11605 

S305 



A904 



CAT. 



3 
3 
3 
3 
3 



ACTIVITT 

Acquire JFK R«f«r«iic« SystM 
Acquire Bnd*User Co«|mt«r Symtmm 
Dcv«lop/I»pl««Mmt Bnd-U««r Applicationa 
Acquire Arcl^iTal InforMtion SystM (AXS) 
"Folioviaw** Oral Historr Databaa* 

SUB-TOTAL CATEOORT 3 

Acquira and Xnatall Archivea XI Telaphooaa 
SUB-TOTAL CATEOORT 4 



A301 


5 


NARA OFFICE AUTOMATION STSTEM 






SUB-TOTAL CATEOORT 5 


A502 


6 


Enhanca RARA Off ica Autonation Syates 


A802 


6 


AUTONATED HORTHLT STATUS REPORTS 


A803 


6 


AmOMATED ALLOHANCE/OBP PROCESS 


A804 


6 


Integratad Budgat Formilation Syatan 


A902 


6 


AutoMatad Peraonnal Statua Raporting 


A903 


6 


Intagratad Budgat Exacution Syataai 


C316 


6 


NC OFFICE AUTOMATION 


GOOl 


6 


Enhanca Offica AutoaMtion Syataai for NG 


1911 


6 


PanMUtant Authoritiaa Databaaa 


1912 


6 


Ratainad Racorda Databaaa 


LOOl 


6 


Acquira End-Uaar PC Support (ML) 


FSOl 


6 


IIP OFFICE AUTOMATION 






SUB-TOTAL CATEOCmT 6 


A703 


7 


AUTOMATED ACCOUHTXIIG INPUT 


1701 


7 


AGBNCT CONTACTS AND PRO JOTS 


X702 


7 


GBIBRAL NI OFFICE AUTOMATION STSTEM 



Ft93 


FT 94 


FT 95 


FT 96 


FT 97 


FT 98 


59 


60 


17 


17 


0 


0 


255 


130 


65 


65 


65 


65 


125 


125 


125 


125 


125 


125 


180 


1780 


1480 


1020 


0 


0 


0 


25 


39 


40 


28 


28 


3445 


8219 


3099 


2187 


1066 




620 


120 


0 


0 




V 


620 


120 


0 


0 




V 


303 


244 


248 


251 


256 




303 


244 


248 


251 






32 


32 


32 


32 


32 


32 


26 


36 


36 


11 


6 


6 


6 


42 


12 


7 


7 


7 


59 


58 


60 


30 


30 


28 


30 


37 


32 


7 


1 


/ 


61 


54 


75 


66 






100 


265 


266 


172 






0 


6 


5 


6 


5 


5 


23 


45 


25 


0 


0 


0 


20 


8 


0 


0 


0 


0 


260 


270 


270 


270 


270 


320 


47 


54 


49 


52 


53 


52 


669 


907 


862 


653 


597 


645 


25 


35 


32 


14 


6 


6 


23 


0 


0 


0 


0 


0 


22 


0 


0 


0 


0 


0 
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WiKA FY 92 - Fy97 COSTS BY CATEGORY AMD ACTIVITY (COSTS IH THOUSANDS) 
ACT. CAT. ACTIVITY HAME 









FY93 






FY 96 


FY 97 


FY 98 






SUB-TOTAL CATEGORY 7 


70 


35 


32 


14 


6 


6 


A504 


8 


ADP/OA Nanagewent 


90 


187 


196 


206 


216 


227 


A701 


8 


Life CycXe/HARA-wide Reference System 


50 


53 


55 


58 


61 


64 


S201 


8 


Digital Iiia0in0 Reaearch 


55 


70 


/u 




70 


70 


S203 


8 


Scanning of roll aicrofilM 


19 


19 


79 


19 


19 


19 


S301 


8 


OCR Reaearch 








35 


35 


33 


S704 


8 


Archival Reaearch 6 Technology Asaeas»ent Prj 


0 


95 


65 


210 


340 


340 


S901 


6 


Expert SyatcM Evaluation 


31 


31 


112 


131 


0 


0 


S902 


6 


Optical Media Longevity Evaluation Methology 


170 


170 


170 


0 


0 


0 






SUB-TOTAL CATEGORY 8 


450 


690 


722 


729 


741 


755 






GRAND TOTALS 


12356 


21053 


15390 


14194 


13421 


13720 



1 r^j ry III-12 




NARA FY 92 - FY 97 COSTS BY OFFICE AND ACTIVITY (COSTS IN THOUSANDS) Page 1 



ACT. CAT. ACTIVITY NAME T< 

FY 93 FY 94 FY 95 FY 96 FY 97 FY 98 9' 



A501 


1 


NATFS-1 (Service Order System) 


162 


174 


178 


182 


138 


138 


A503 


1 


OPERATE AND MAINTAIN NARA PORTION OF PIRS 


419 


223 


227 


232 


237 


242 


A505 


1 


Facility/Security Support Syaten 


104 


104 


34 


34 


34 


34 


A507 


1 


Provide for Agency accounting fron GSA. 


868 


868 


898 


929 


961 


995 


A901 


1 


Operate & maintain Arch II connon uae aystem 


0 


2755 


3263 


3271 


3279 


3288 L 


A501 


2 


NATFS-1 (Service Order Syaten) 


84 


64 


194 


69 


25 


25 


A506 


2 


Facility/Security Support Syatem 


34 


75 


35 


35 


35 


35 


A7UX 


z 


bnnance A&cmvec xjl v^oimon waaye 0 jvi>dn 


0 


180 


183 


186 


189 


193 


A901 


3 


Develop Archives II Coaison Uaage System 


1673 


3591 


0 


0 


0 


0 


A7U4 


4 


AC<|Uire axvu xnscaxx Arcnxves xx lexepnonea 


620 


120 


0 


0 


0 


0 


A301 


5 


NARA OFFICE AUTOMATION SYSTEM 


303 


244 


248 


251 


256 


260 


A502 


6 


Enhance NARA Office Automation System 


32 


32 


32 


32 


32 


32 


A802 


6 


AUTOMATED MONTHLY STATUS REPORTS 


26 


36 


36 


11 


6 


6 


A803 


6 


AUTOMATED ALLOWANCE/OBP PROCESS 


6 


42 


12 


7 


7 


7 


Ad04 


6 


Integrated Budget Formulation System 


59 


58 


60 


30 


30 


28 


A902 


6 


Automated Peraonnel Statua Reporting 


30 


37 


32 


7 


7 


7 


A903 


6 


Integrated Budget Execution Syatem 


61 


54 


75 


66 


13 


13 


A703 


7 


AUTOMATED ACCOUNTING INPUT 


25 


35 


32 


14 


6 


6 




0 
0 


&nD/n& MmtiMrimmmnt' 
mjir/\in nanagfmcnw 


90 


187 


196 


206 


216 


227 


A701 


8 


Life Cycle/NARA-wide Reference Syatem 


50 


53 


55 


58 


61 


64 






SUB-TOTAL OFFICE CODE A 


4646 


8932 


5790 


5620 


5532 


5600 : 


C304 


1 


MAINTAIN NARS 5 


477 


503 


521 


533 


549 


566 


C308 


1 


MAINTAIN MPR REGISTRY FILE 


253 


264 


267 


276 


285 


294 


C309 


1 


MAINTAIN CPR REGISTRY FILE AND RELATED FILES 


325 


348 


368 


393 


420 


448 


C510 


1 


MAINTAIN TASK/AUTOMATED STATISTICAL SUfMARY 


273 


285 


291 


300 


310 


320 


C801 


2 


ENHANCE MPR REGISTRY 


0 


102 


0 


0 


0 


0 


C803 


2 


ENHANCE NARS 5 


243 


250 


328 


216 


225 


234 


C307 


3 


REPLACE DATA SYS. CTR. MAINFRAME /PERIPHERALS 


60 


201 


156 


107 


59 


60 


C316 


6 


NC OFFICE AUTOMATION 


100 


265 


266 


172 


174 


175 






SUB-TOTAL OFFICE CODE C 


X731 


2218 


2197 


1997 


2022 


2097 



175 



III-13 



NARA FY 92 - FY 97 COSTS BY OFFICE AND ACTIVITY (COSTS IN THOUSANDS) 



Page 2 



ACT. 


CAT. 


ACTIVITY NAHE 




















FY 93 


FY 94 


FY 95 


FY 96 


FY 97 


FY 98 


E202 


1 


DAVIS (BASIS) 


59 


59 


59 


59 


59 


59 


E501 


1 


Order Management System 


72 


72 


72 


72 


0 


0 


E605 


1 


POINT-OF-SALE 


577 


580 


110 


121 


116 


125 


E902 


1 


EXHIBIT DESIGN/GRAPHICS 


6 


6 


11 


6 


6 


11 


E603 


2 


PUBLICATION TEXT EDITING 


45 


63 


81 


73 


91 


82 


EOOl 


3 


NAC Information Management System 


130 


190 


101 


91 


91 


91 


E002 


3 


Office of Public Programs Automation 


0 


71 


53 


53 


53 


61 


E901 


3 


Volunteer Program Scheduling 


7 


10 


9 


10 


9 


10 


E911 


3 


EXHIBIT PREPARATION & EXH. LOAN REGISTRATION 


6 


6 


11 


6 


14 


6 


E912 


3 


Defense Interactive Training Info Sys (DITIS) 


41 


37 


37 


37 


37 


37 






SUB -TOTAL OFFICE CODE E 


943 


1094 


544 


528 


476 


482 


F701 


2 


Office of Federal Register Database 


188 


163 


158 


160 


165 


168 






SUB-TOTAL OFFICE CODE F 


188 


163 


158 


160 


165 


168 


GOOl 


6 


Enhance Office Automation System for NG 


8 


6 


5 


6 


5 


5 






SUB-TOTAL OFFICE CODE G 


8 


6 


5 


6 


5 


c 
3 


1901 


1 


Records Administration Information System 


G 


30 


145 


145 


145 


145 


1901 


3 


RECORDS ADMINISTRATION INFORMATION SYSTEM 


215 


505 


225 


85 


80 


80 


1911 


6 


Permanent Authorities Database 


20 


45 


25 


0 


0 


0 


1912 


6 


Retained Records Database 


20 


8 


0 


0 


0 


0 


1701 


7 


AGENCY CONTACTS AND PROJECTS 


23 


0 


0 


0 


0 


0 


1702 


7 


GENERAL NI OFFICE AUTOMATION SYSTEM 


22 


0 


0 


0 


0 


0 






SUB-TOTAL OFFICE CODE I 


300 


588 


395 


230 


225 


225 


L201 


1 


PRESNET 


190 


410 


220 


245 


245 


295 


L201 


3 


PRESNET 


617 


1095 


400 


400 


400 


400 


LOOl 


6 


Acquire End-User PC Support (NL) 


260 


270 


270 


270 


270 


320 




NARA FY 92 - FT 97 COSTS BT OFFICE AND ACTIVXTT (COSTS IN THOUSANDS) Page 3 



ACT. 


CAT. 


ACTIVITY NAME 




















FY 93 


FY 94 


FY 95 


FY 96 


FY 97 


FY 98 






SUB-TOTAL OFFICE CODE L 


1067 


1775 


890 


915 


915 


1015 


NOOI 




Master Location Database 


20 


20 


20 


20 


20 


0 


N002 




GAPS Databaaea 


32 


25 


25 


25 


0 


0 


N303 




Operate/Haintain MARS A~I Syatea 


13 


13 


15 


0 


0 


0 


N401 




Oper/Maint Still Picture Iwage Retrieval Sya. 


25 


35 


45 


45 


45 


45 


N402 




Oper/Naint Cartographic Systeaw 


5 


55 


87 


87 


87 


87 


N403 




Oper/Maint JKF Reference Syate« 


31 


31 


31 


31 


31 


31 


N404 




Oper/Maint Charters Monitoring Syatem 


80 


72 


72 


72 


72 


72 


N604 




Operate/Maintain Pri«e Coaqputer Syste« 


65 


65 


65 


57 


57 


0 


N605 




Operate/Maintain Archival Information Syatem 


0 


0 


0 


60 


480 


480 


N703 




Oper/Maint Reaearcher Reference Syatem 


64 


64 


64 


64 


64 


64 


K707 




Oper/Maint Audio-ViauaX Deac/CntrX (AVOLIS) 


68 


185 


151 


40 


40 


40 


N7I0 




Oper/Maint DecXaaaif ication Tracking Syatem 


47 


46 


66 


108 


108 


83 


N80X 




Data Entry Support Servicea 


145 


175 


175 


175 


175 


175 


N90I 




Technical Support Servicea 


256 


266 


266 


266 


ZOO 


xOO 


N604 


2 


Enhance Prime Computer System 


15 


10 


0 


0 


u 




N703 


2 


Enhance Reaearcher Reference Syatem 


34 


210 


65 


23 


23 


23 


N7I0 


2 


Enhance DecXaaaif ication Tracking Systems 


34 


26 


22 


175 


50 


35 


N20I 


3 


Archival Reaearcher Tracking Syatem (ARTS) 


20 


73 


46 


56 


35 


5 


N303 


3 


Redeaign/Converaion of NARS A-X System 


10 


15 


10 


0 


0 


0 


N40I 


3 


Acquire StiXX Picture Image Retrieval System 


42 


280 


150 


35 


35 


35 


N402 


3 


Acquire Cartographic CIS Syatema 


5 


25 


175 


40 


35 


35 


N403 


3 


Acquire JFK Reference Syatem 


59 


60 


17 


17 


0 


0 


N42X 


3 


Acquire End-Uaer Computer Syatema 


255 


130 


65 


65 


65 


65 


N60I 


3 


DeveXop/ImpXement End-Uacr Applications 


125 


125 


125 


125 


125 


125 


N605 


3 


Acquire Archival Information System (AI5:) 


180 


1780 


1480 


1020 


0 


0 






SUB-TOTAL OFFICE CODE K 


1630 


3786 


3237 


2606 


1813 


1666 


P801 


6 


MP OFFICE AUTOMATION 


47 


54 


49 


52 


53 


52 



173 



III-15 



NARA FY 92 - FY 97 COSTS BY OFFICE AND ACTIVITY (COSTS IN THOUSANDS) Pag« * 

ACT. CAT. ACTIVITY NAME 









FY 93 


FY 94 


FY 95 


FY 96 


FY 97 


FY 98 






SUB-TOTAL OFFICE CODE P 


47 


54 


49 


52 


* 

53 


52 


S305 


1 


Operate/Maintain End-User Computer Systems 


35 


35 


35 


35 


35 


35 


S314 


1 


Oper/Maint Electronic Records Preservation 


713 


715 


624 


595 


714 


792 


S421 


1 


Operate/Maintain End-User Systems 


67 


83 


88 


88 


88 


88 


S601 


1 


Archival Research Support System 


21 


21 


21 


21 


21 


21 


S704 


1 


Oper/Haint Electronic Record Reference 


103 


141 


164 


222 


240 


295 


S705 


1 


Operate/Maintain Electronic Records System 


0 


0 


340 


350 


361 


372 


S709 


1 


Oper/Maint Regional Archives Computer Systems 


37 


37 


52 


57 


57 


57 


S202 


2 


Archival Research Support System 


22 


22 


22 


22 


22 


22 


S314 


2 


Enhance Electronic Records Preservation 


348 


489 


199 


115 


115 


loo 


S709 


2 


Enhance Regional Archives Computer Systems 


X40 


419 


70 


70 


70 


70 


S305 


3 


'*Folioview'* Oral History Database 


0 


25 


39 


40 


28 


28 


S201 


8 


Digital Imaging Research 


55 


70 


70 


70 


70 


70 


S203 


8 


Scanning of roll microfilm 


19 


19 


19 


19 


19 


19 


S301 


8 


OCR Research 


35 


65 


35 


35 


35 


35 


S704 


8 


Archival Research & Technology Assessment Prj 


0 


95 


65 


210 


340 


340 


S901 


8 


Expert Systems Evaluation 


31 


31 


112 


131 


0 


0 


S902 


8 


Optical Media Longevity Evaluation Methology 


170 


170 


170 


0 


0 


0 






SUB-TOTAL OFFICE CODE S 


1796 


2437 


2125 


2080 


2215 


2410 






GRAND TOTALS 


12356 


21053 


15390 


14194 


13421 


13720 



181 
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NARA FT 1994 ACTXVXT7 COSTS BT CATAGORY (IN THOUSANDS) Page : 



ACT 




PERSONNEL 


HARDWARE 


SOFTNARE 


CONTRACT 






60 


10 


5 


94 




1 OPBRATS AND MAINTAIN NAkA PORTION OP PIRS 


86 


20 


0 


0 


mcAc 
novo 


1 Facility/Security Support Systan 


20 


80 


3 


0 




1 Provida for Agancy accounting froM GSA. 


0 


0 


0 


0 




I Oparata & maintain Arch II coamon uaa aysta* 


155 


600 


150 


1750 




1 nAXJITAIN NAKS 3 


399 


35 


21 


0 




1 MAINTAIN nPR REGISTRY FILE 


213 


17 


10 


0 




1 HIUJlTAxll cm KSmISTRY file and related FILES 


139 


13 


8 


170 




1 HAlJIXAilf TA5K/AUTUI1ATKD STATISTICAL SUHNARY 


220 


22 


13 


0 




1 UAVXS \ BASIS } 


55 


1 


1 


0 




1 Ordar ManagaaMnt Syataai 


54 


13 


1 


0 






75 


250 


200 


CA 

50 


con 7 


X fiJUlXoXA ilK^Xwl/ wKAt'llXWA 


4 


1 


1 


A 

0 




1 Racorda Adniniatration Information SyataM 


0 


0 


A 
0 


25 




X rHAdlWl 


80 


270 


1A 

20 


OA 

20 


liUUX 


X nsBbvr ijocabXon uaLaDaaa 


20 


0 


A 
0 


o 


11002 




25 


A 

Q 


A 
U 


A 
U 


11303 


1 AnArAt'j»/Ma{ nt'al n WAnC — * 

X vpwLWbV/naxubaxii iVAnd A*~X oySkMS 


1 A 
IQ 


A 

u 


A 
U 


A 
W 


N401 


X v/piix/naxiib obxxx rxccura uiage Ratrxavax sya. 


25 


5 


A 
U 


A 
U 


N402 


X v/ccL / naxub vBxbOyxB|JiiXv oyakQWl 


25 


A 
U 


A 
U 




11403 


X vpcx/niixiib ^ivF Kaicranca byakam 


25 


5 


X 


A 
V 


11404 


X vi'Cl / naxub vnsrbcra nonxbOxxn^ oySkOM 


DV 


XU 




A 
U 


now 


X uperaLC/naxnbaxn rrxiM uonpucar syatan 


15 


25 


X/ 


A 
U 




1 Oparata/Naintain Archival Inforaiation Syatam 


0 


0 


A 


A 

o 


N/v J 


1 Opar/Naint Raaaarchar Rafaranca Syatem 


15 


10 


4 


A 
0 


N707 


1 Opar/Naint Audio-Viaual Daac/Cntrl (AVOLIS) 


25 


75 


10 


25 


N710 


1 Opar/Naint Daclaaaification Tracking Syatem 


25 


15 


4 


0 


N801 


1 Data Entry Support Sarvicaa 


5 


0 


0 


170 


N901 


1 Tecnnicsi Support Sasrvicaa 


16 


0 


0 


250 


S305 


1 Oparata/Naintain End-Usar Computer Syatema 


20 


10 


2 


0 


S314 


1 Oper/Naint Electronic R'^corda Preaervation 


539 


30 


56 


15 


S421 


1 Operate/Maintain End-Uaer Syatema 


50 


25 


3 


0 


S601 


1 Archival Raaaarch Support Syatem 


4 


10 


5 


0 


S704 


1 Oper/Naint Electronic Record Reference 


76 


10 


25 


10 


S705 


1 Operata/Naintain Electronic Racorda Syatem 


0 


0 


0 


0 



1S3 
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MARA FY 1994 ACTIVITY COSTS BY CATAG(MtY (IN THOUSANDS) Page 2 



ACT. 


CAT. 


ACTIVITY NAME: 


PERSONNEL 


HARDWARE 


SOFTWARE 


CONTRACT 


OTHEl 


S709 


1 


Oper/IUint Regional Archives Computer Systems 


25 


10 


2 


0 


{ 






SUB-TOTAL CATAGORY 1 


2565 


1572 


564 


2609 


1451 


A501 


2 


NATFS-1 (Service Order System) 


24 


20 


5 


10 




A506 


2 


Facility/Security Support System 


20 


25 


5 


25 


1 


A901 


2 


Enhance Archives II Common Usage System 


60 


100 


20 


0 




C801 


2 


ENHANCE MPR REGISTRY 


52 


50 


0 


0 


■ 


C803 


2 


ENHANCE NARS 5 


125 


100 


25 


0 




E603 


2 


PUBLICATION TEXT EDITING 


58 


0 


1 


0 




Vft\t 
r/\JX 




Office of Federal Register Datebese 






20 


0 


1 


N604 


2 


Enhance Prime Computer System 


0 


10 


0 


0 




N7Q3 


X 


Enhance Researcher Reference System 


c 
D 






0 




N710 


2 


Enhance Declaaaificetion Tracl(ing Systems 


10 


12 


4 


0 




S202 


2 


Archival Reaearch Support Syatem 


5 


10 


5 


0 




S314 


2 


Enhance Electronic Records Preaervation 


19 


250 


150 


30 


4 


S709 


2 


Enhance Regional Archivea Computer Syatems 


35 


273 


92 


0 


1 






SUB-TOTAL CATAGORY 2 


526 


1045 


357 


65 


a 


A901 


3 


Develop Archives II Common Usage System 


45 


2105 


500 


941 




C307 


3 


REPLACE DATA SYS. CTTR. MAINFRAME/PERIPHERALS 


26 


150 


25 


0 




EOOl 


3 


NAC Information Management Syatem 


45 


70 


25 


50 




E002 


3 


Office of Public Programs Automation 


45 


20 


5 


0 




E901 


3 


Volunteer Program Scheduling 


7 


1 


1 


0 




E911 


3 


EXHIBIT PREPARATION & EXH. LOAN REGISTRATION 


4 


1 


1 


0 




E912 


3 


Defenae Interactive Training Info Sya (DITIS) 


36 


0 


1 


0 




1901 


3 


RECORDS ADMINISTRATION INFORMATION SYSTEM 


50 


150 


100 


200 




L201 


3 


PRESNET 


160 


500 


80 


355 




N201 


3 


Archival Reaearcher Tracking Syatem (ARTS) 


20 


10 


1 


0 


A 


N303 


3 


Re^Stfign/Converaion of NARS A-1 Syatem 


15 


0 


0 


0 




N401 


3 


Acquire Still Picture Image Retrieval Syatem 


30 


200 


50 


0 




N402 


3 


Acquire Cartographic GIS Syatems 


25 


0 


0 


0 




N403 


3 


Acquire JFK Reference Syatem 


25 


30 


5 


0 




N421 


3 


Acquire End-Uaer Computer Syatema 


5 


100 


25 


0 







KARA FT 1994 ACTIVXTT COSTS BY CATAOCmT (HI THOUSANDS) 



Page 3 



ACT. 


CAT. 


ACTIVITY ICMjE: 


PERSONNEL 


HARDUARE 


SOFIWARE 


CONTRACT 


N601 


3 


I>«v«lop/I«|>l«Miit Bnd«*Uaer Applications 


125 


0 


0 


0 


11605 


3 


Acquira Archival XnforMtion SystM (AIS) 


180 


470 


400 


730 


S305 


3 


"Folioviaw** Oral Hiatory Databaaa 


25 


0 


0 


0 






SUB-TOTAL CATAOORY 3 


666 


3607 


1219 


2276 


A904 


4 


Acquira and Install Archivaa XX Telephonea 


20 


100 


0 


0 






SUB-TOTAL CATAOORY 4 


20 


100 


0 


0 


A301 


5 


MARA OFFICK AUTQMATXOH SYSTSI 


73 


150 


15 


1 



SUB-TOTAL CATAOORY 5 

A502 6 Btthanca NARA Office AutoMtion Systen 

A602 6 AUTOMATED NONTHLY STATUS REPORTS 

A603 6 AUTOMATED ALLOUANCE/OBP PROCESS 

A804 6 Xtttet^ratad Budget FonMilation System 

A902 6 AutcsMted Personnel Status Reporting 

A903 6 Integrated Budget Execution System 

C316 6 NC OFFICE AUTOHATXON 

GOOl 6 Enhance Office Automation Systesi for NG 

1911 6 Permanent Authorities Databaae 

1912 6 Retained Records Databaae 

LOOl 6 Acquire End*Uaer PC Support (NL) 

P601 6 NP OFFTCE AUTOMATION 

SUB-TOTAL CATAOORY 6 

A703 7 AUTOMATED ACCOUNTXNG XNPUT 

1701 7 AGENCY CONTACTS AND PROJECTS 

1702 7 GENERAL NI OFFICE AUTONATION SYSTEM 



73 

0 
25 
25 
50 
25 
50 
34 

5 
45 

6 
25 
36 

326 

25 
0 
0 



150 

30 
0 
5 
0 
5 
1 

150 
0 
0 
0 

220 
13 

424 

0 
0 
0 



15 

2 
0 
5 
5 
0 
0 

75 
1 
0 
0 

20 
2 

110 

0 
0 
0 



0 
10 
5 
0 
5 
0 
0 
0 
0 
0 
0 
3 

23 

5 
0 
0 



SUB-TOTAL CATAOORY 7 



25 



IS? 
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NARA FY 1994 ACTIVITY COSTS BY CATAGORY <XN THOUSANDS) 



Page 4 



ACT. 


CAT. 


ACTXVXTz NAnE: 


FcKSUNIIIkii 






CONTRACT 


A504 


8 


ADP/OA NanagMient 


185 


0 


0 


0 


A701 


8 


Lif« Cycle/NARA-wid« Reference Systea 


53 


0 


0 


0 


S20X 


8 


Digital iMging Research 


55 


5 


5 


0 


S203 


8 


Scanning of roll Kicrofiln 


17 


1 


1 


0 


S301 




OCR Research 


35 


25 


c 
D 


A 

Q 


S704 


8 


Archival Research 6 Technology AssesssMnt Prj 


95 


0 


0 


0 


S901 


8 


Expert Systene Evaluation 


31 


0 


0 


0 


S902 


8 


Optical Media Longevity Evaluation Nethology 


20 


0 


0 


0 






SUB-TOTAL CATAGORY 8 


491 


31 


11 


0 






GRAND TOTAL 


4896 


7129 


2276 


4979 




MM n 1995 ACTIVXTT COSTS IT CATAOOKY (IN TSOUSMIDS) P«0« 



ACT. 


CAT. 


ACTivxTT mmi 


PERSONNEL 


HARDWARE 


SOrtVARE 


CONTRACT 


ASOl 


1 


NATTS-l (Sarvica Ord«r SystM) 


64 


10 


5 


94 


A503 


1 


OPtftATK AND MAINTAIN NANA POSTION OP FIRS 


90 


20 


0 


0 


A505 


1 


Facility/Security Support SystMi 


20 


10 


3 


0 


A507 


1 


Frovid« for Agency accountino frov GSA. 


0 


0 


0 


0 


A901 


1 


Oporato '& Mintain Arch II cci— nn us« systMi 


163 


600 


150 


2250 


C304 


1 


MAINTAIN NANS 5 


412 


40 


21 


0 


C308 


1 


MAINTAIN MPN RWISTRT FILE 


216 


17 


10 


0 


C309 


1 


MAINTAIN CPR RBGISTRT FILE AND BELATED FILES 


142 


13 


8 


187 


C510 


1 


MAINTAIN TASK/AUTOMATED STATISTICAL SUMMARY 


226 


22 


13 


0 


B202 


1 


DAVIS (BASIS) 


55 


1 


1 


0 


B501 


1 


Order MensoeMnt Syateti 


54 


13 


1 


0 


B605 


1 


PQINT-OF-SALE 


80 


5 


10 


10 


B902 


1 


EIHIBIT DBSI(NI/<aiAPHIC8 


4 


5 


2 


0 


1901 


1 


Bocorde Ateinistrstion Information System 


60 


20 


10 


50 


L201 


1 


FBBSNET 


80 


80 


20 


20 


MOl 


1 


Master Locetioo Datebaae 


20 


0 


0 


0 


11002 


1 


GAPS Oatebesee 


25 


0 


0 


0 


11303 


1 


Operete/Maintain NABS A-1 System 


15 


0 


0 


0 


MOl 


1 


Oper/Maint Still Picture Imaoa Retrievel Sys. 


25 


10 


5 


0 


11402 


1 


Oper/Maint Cartogrephic Syetems 


25 


10 


2 


50 


1N03 


1 


Oper/Maint JKF Reference System 


25 


5 


1 


0 


11404 


1 


Oper/Meint Cherters Monitoring System 


60 


10 


2 


0 


11604 


1 


Operete/Maintain Prime Computer System 


15 


25 


17 


0 


M605 


1 


Operete/Maintain Archivel Information System 


0 


0 


0 


0 


11703 


1 


Oper/Meint Reeeercher Reference System 


15 


10 


4 


0 


11707 


1 


Oper/Meint Audlo-Vieuel Deec/Cntrl (AVOLIS) 


25 


1 


0 


25 


11710 


1 


Oper/Maint Declasaificetion Trecking Syetem 


25 


15 


4 


20 


N801 


1 


Dete Entry Support Servicee 


5 


0 


0 


170 


11901 


1 


Technicel Support Servicee 


16 


0 


0 


250 


S305 


1 


Operete/Maintain Bnd-Ueer Computer Syetems 


20 


10 


2 


0 


S314 


1 


Oper/Maint Electronic Records Preeervetion 


462 


30 


50 


15 


S421 


1 


Operete/Maintain Bnd-Ueer Syetema 


50 


30 


3 


0 


S601 


1 


Archival Reeeerch Support Syetem 


4 


10 


5 


0 


S704 


1 


Oper/Meint Electronic Record Reference 


79 


15 


25 


20 


S705 


1 


Operete/Maintain Electronic Records Syetem 


175 


75 


40 


50 



131 



III-21 



in 



o 
o 

0» 



ifinfOOC^tHcooinoiNO^o 

CO «o (M 00 m vo cs cs «n 
H H <n H »-i fO 



o>owfOO*t-»r*»inovoooint>.»ft 



4» 
01 



0» 
M 

in 



inoooOffHOOOOOloo to 



oooooooooooino 



OO^vHfHOOmoOOOOOO 



oomoooooooooooo 



i 



iftlftOOOMOOOCNinOO 
M Q M H OH 



o tf) m 



O CN »H O O 



O O O M O 



ooooomooom 
in H o fs fH fs in 



o in o 
iH in 



in 
in 



o o m m 

O H 



ooooooooo 

O «H O M *H m 



i 

S 



^ o <n 

(M M <A 



O <D O flP O 

o <rv 



m m m 9^ o 



o 

CO 

in 



o H N m tv 
c*) ^ 



>o o o m 
en in \o 



o o u) m m 
♦H m <M 



M 
CM 
I 



i 
I 

in 



> 



I 

• 



I 

I 

I 



§ 

•H 



5 - 



•H 

■ — 
U 



s 




s 



s 


















rM 












































9* 


«H 


«o 


<H 


«H 


fO 


fO 




^ 


m 


o 








fH 


fv 


fH 


fN 


fH 




fN 


fH 


fH 


fH 


<*) 


fH 


M 


fO 


fH 


O 


O 


o 


O 


O 


O 


O 


O 


o 


o 




o 




o 


O 


o 


o 


o 


o 


«H 


«H 


O 


O 


O 


o 


O 


O 


o 




ts 


in 


in 




4» 


«^ 






so 






rM 


fO 








o 


o 












fM 












M 


< 


< 


< 


O 




u 




X 




as 


M 


M 


M 


2 


u 


M 


M 


u 


s 


u 


M 


i4 




X 


s 




s 


X 



in o 9t 
rsi CO CO 



OS 

o 



CO en 



or^u^voinmoo 
^ fo r>- w 



(N MOO 
«0 



OtHfSfnoi»d»doooino 



in MOO 

M 



0« 



o o o 

CO 

in 



m 

ts 



tH H O O 



OOOOOOOOOM M 



M moo 



O O M 

cn 



o 



doom 



o o tn 



O O O O M 
M 



O O M 



«0 

o 



o 
in 



OOOMinOkOOOOOO 
H M 



i 

s 



in 
M 



o in 

«0 M 



in 

H 



lnoolnolnlnlnoln^^ 
M H in M in m m Mm 



M 



in o o 

M 



in 

M 



S 



in 



H 
> 



cn 

« H 

8 S 

• « - 

O 9 

H R * 

& vi 

Ml 

-= § 

U f4 

f 

•g o 



s 

m 

*» 
m 

& 
o 



a H H 
• « « 



Oi • > 

O M O 

H f4 f4 

> & o 

S S f 



I si 



S 



I 

I 



s 



1 

3 



in 

>4 



8 



s 



i ^ 



CA CA H M 4« 

C4 « W p 




SI 

u 
o 



O CA 

4» p o< 2 « 

^ S H fi 8 

« H 

^ 2 2 2 i 

« I a ! 1! 5 8 

U 

a q c u 

H < H S 







H 
M 



CA 



02 



S 



^^^^^^^^^^^^ 



tH m m 

o o o 

^ ^0 fT) 

X X CA 



3 
2 



o 



M M W ^ M m 



OOOOpO<HOiH»-IOO 
<2<<<<UUHHiJPi 



m H M 

O O O 
< H H 



o 
in 



CO 



4) 



Momooooo 



oooooooo 
in 



o 

tn 



CM 
GO 



o 



ooinHOOOO 



o 

9* 
M 



ooinHOOOO 



o 
o 



8 ^ 

m 

H S 

^ o 



^if)intvir)in(NO 



o 
tn 



CO 

o 
in 



(N 
I 



> 




i 
I 

s 

I 

g 

CO 



CTj 



Si 



ooc&oooooooooooo 



OOOOOOOO 

inivMMfOiva»o> 
<<cocococococo 



ERIC 



<MW^O^^H<n<o<noc»<^^H<o^^)^oo^nolOl^^H^^l^o^OGO^n^o^ntf>oo^H^^lo 

f9 



& 



H <M O «<l» N H fO 



u)Ou)inooou)OOOU)ou)or>ioo(n9«u)(>ioo 



^oooooovoooooooinoooooooooomooooirtoooM 
ov in o ^ in CN in oi n r>. to *h fom 

MM ^ M 

M 



lftOfOOOt-IO«COHH»OfHOmOOOIrtMfHMMO^O<^OOMmfOmiftfH 
in M t-l *-l rH r-l M «H MM^ 



o o o o o in 

<H M <H O fO 

«6 



m <N *H m 

fH M fH 



o in o o o o o 

M flO fH fH 



oooooooooo 
fH M fH <n eo fH 



iOtAOOfHO^lACOlAin^ 
so o« M isMM^cniniA 
fH ^ M fH M 



oinoinoinminoinoinino 

so M M MMM^OfH^fHfHtn 



SO O SO O 

H CM r>» in 



M O 
M CO 




8 



4J 
H 

>l 

CO 

i S » 

V ^ c 

4J II •H 

« >< 

H CO o 
CO 4J 

U U fi 

• • « 

M ^ ^ 

? ^ • 

O OS V 

u m 



CO 

S e S 

•P O 

>i 4J ^' 

CO • CO 

h E « 

• o u 

9 C « 

Q fH «-l 

0 • « 

. 5 « 

1 ue ^ 

•H o 

It* bi 

c c « 

-rl -rl • 

m m m 

0 C « 



>« 

CO 

G 
•H 

U 



o « 

•H U 



m m 

3 ft* 

U 



« > •H 

u u > 



4» 

«4 CO 

« 4J 

5 8. 

U & 

S & 

•H P 

Z U 

o. « 

O Q 



CO c c 

u o 

h e 4J 

a 4J fH 

9 c u 

CO •H 

fH S C 

• ^ .rt 

u • • 

•H 4J S 



>« >« 

CO CO 

u ^ 

« u 

^ I 

C CO 

u 

c u 

-H hi 

« m 



• >« 

U CO 

%* o 

« u 

u u 

O -H 

u e 

« o 

U U 

•H « 

C fH 

O M 

G 

U -H 

« m 

fH ^ 

u c 

•H 

4J « 

c X 



o m 



H 5* o 



• « « « 

> X 4^ 

« -H \ • 

« U 4» « 

O. (4 O, Q, 

o < o o 



C75 



fHmmrvf-f^t09voM<HinM<H<H<HMtn<HMm^^inror>> 

OOOOOOOOHOOOOOOOOOOOOOOOOO . ^ 

<<<<<uuuuMHBSH4SixxaExaExxaBaBzaBX 



OfHffHlA^fHfH^lA 
OOOHMOOO 
fO ^ <o 
CO CO CO CO CO CO 



^ H M H H H 



ovinoooo^oooofMOO 



5 o5inS ro»OiO en-^iH*© 



O O CN 

<0 



ooinooooooo 

CO 



i^ooooooooooooo 
in H 



oooooooinooooooo 



oo in ID o o o 

OH CM 



o o fo Lo in o o 

CM CM CM H 



^ o tn M CM H 
H <N 



o H o in in CM o 



^inoooooooinooiQO 



in o o in in H 
in in fH 



oinooomtnoo 

OH CI (M H in 
CM 



»^o*^ow>»ooinoinoo 



CO CM CM <6 
CM 



^ o <N CM tn 1^ 
in 



oinoinoinoinin 
ro in *-» «H 



I 

I 

I 

u 



« 

c 
o 

•H 
01 

a 

•H 
« 

s 

«» 

o. 
o 



s 




I 




CM 
I 



CMCMCMCMCMCMCMCMMMCMCMOI 



o 

CO 



OOOOOOOOOHOHO 

intn^floflo*^*^*^***'***'^'^***' 



HI^HCMHHCMHHHfOHC^fOH 
OOOOOHHOOOOOOOCM 

o;fOOoa»a»a»a*CM<>iQ2222 
iCUUUUUUHtJZZZZaBZ 



tn O O 
cs <s ^ 

iH O 



o o o 



n 



9^ o 



o H 

tn 



r', « o o 



m n o o 



o o o 



tn o 



^ooooooo 



o o o O M 



M O O O 



o o o 
tn 



o o 
m 



tn M o o CI 



o o o 



o o o 

CM 



<N O O 



o o o 
o 



oooooooooooo 
in zi (N 



o 



in O 



o o 



S " H « ^ ^ 



o o m CO 

(N CO 



9^ 



H 
> 
H 



s s 

• 1^ 

5 i ? 

«o 0 *i 

H tS 

ill 

o ^ o 

^ -H -H 

> & g 

S f 



s 



t 

CO 



s 
s 

u 

& 



s 



5 ? ! I 




(4 

C 

g ii : I 



ii ^ < !^ *Z ^ " 

^* a auk J 



• 8 ? • H 

•H -H S 

« p. o 

H « M SI « < 



^ ^ s0 



«H in in 
o o o 

fi 

S X CO 



2 



o 

2 



o o 

«4 ft* 



< H 



Ai 



o ui H CO »-» ro 



r^otnooooo 



oooooooo 
o o 



CM 



o 
o 

CI 



10 

o 

S0 



CO 



OOlAvHOOOO 



in 



ooin<HOOOO 



CO 

1 



o m m *H fo H ro 



o 



s 

g 

8 

i 




00 
CM 
I 

H 
H 
H 



OOOOOOOO 
<<COCOCOCOMCO 



CG 



Oflo^floooioinoininoooinooo 



inoinoojoofntninfNino 



\0 o ^ fN «H m 



oooooooi^ooooooino 
^ m CN H in CN 



oooooooooaoooojnooom 



cs CO tv in 



in (N «H fH 



o o *H o m o 



ooiOM^MMO^o>ooonjnfOin|n2i 



o o o o o in 

*H Ol *H O fO 



<n M 

iH «H d 



fH o tn <H 



o tf) o o o o o 

CM • H H 



omoooooooooo 



s 

IS 
5 

>4 



H f-i ^ <>l f~< o4 



O ^ 



in o o o 



in in in 
<N CM n 



u) in o 
«-i H in 



CM 



o% O 
00 in 
in 



in ^ 

M 00 



& 




U f • 



H H in 



oooooooo^ooooooooooooooopoHpoo 
ioioioino»fOfOfOin<Min«o^^<loo£22222 



H H ^ in 

(M O O O 



o 




tf)tf)0»Otf)»Htf)0<nOfMtf*0 

CN ro oo (N ^ o CN in fs t-^ 

«H CM «H «H 



o 



oo»«Hno»^t>»oomoinmoin 
in 9« in rHfOiOOfO (no vo 









o 






« 

0« 





in 



u^oooOfHoooorsoo 



tnoooooooooooo 



«o ooM^HfOomooooooo 



ooooooooooooooo 



CM 



in in o o o 



MOO 



in o o 



oincNCNOfN^inoooinmoo 

CM ^ fH 



o o o o o 

«H «H O 



O O 



o o in o 
fM fH oi in 



in 



^oinm^inoinoooininoo 

H O CM CM m 



CM 

en 



o o 

CM 



<7\ o in tn in o 

vO CM o 



in in in 



o o 

CM «H 



o^csiAt^^vdinotnotntnotn 
CO ^ ^ m in *o 



4» 



d 
o 



x 



5 ^ ~ 



g 





ERIC 



s 



o 
1^ 



CM 


CM 


CM 


CM 


CM 


CM 


CM 


CM 


CM 


CM 


CM 


CM 




«H 


^6 


«H 


«H 


m 


<n 


«H 




<n 


O 


CM 






O 


O 


O 


O 


o 


o 


O 


O 


o 


«H 


O 




O 


in 


in 




CO 












tv 


CM 


« 




< 


< 


2 




8 


u 






X 


X 


(A 







1^ 
o 
m 
U 



CM fH 
P O W 



<M «H «H «H 



m «H CM fO 

o o o o o o 



in o «9 



so 

o 



o o 



«0 

in 

CM 



«0 

in 



MsONOt^fO^U^OOOf*) 
H CM 



in 



so o o 



OHrMnrMCNvooooino 



0« 



ooooooooooors 



o o o o 



00 



CM O O M O 



O O O O O M 



^^ o o o o 



n 

CO 



o 

in 



o 
in 



oooooooooooo 



o 
<o 



i 



mom 



tn 

CO 

in 



in 

CO 



in 

CO 



oinLoininoflOinooino* 

d «H CO Oi CO 



in 



H 



S 



§2 

H ►« • 

Oi CO ^ 

a « 

< c ^ 



■S 5 



t C o 

o ^ 

G ^ m 

H tS 

O H H 



> h 

•H O 
J3 
U 
h 
< 

a «> > 
o ^ o 

H t-l t-l 

> & 0 
V U 
Q <C * 



5 



g 



I 

H 
H 



U 
h 



S 



o 
m 

« 

u 



u 



I 

I 

s 




6 



I 

S 



i 

s 



s 



sO ^3 sO sO sO sO sO sO sO sO sO sO 



CM 



H in in 

o o o 

sO sO CO 

Z Z M 



I 



o 

2 



nneo^rifOsOHHMHH 

OOOOOOHOHHOO 
ir iD«O9s9sf0Q9s9sO«0 



CO H <N 

o o o 

tN. tN. 

< H H 



8 



\OfHOChtnooo 
H rv fo 2 



0) 



H 
O 



c>iOknooooo 



oooooooo 
o 

CM 



o 
o 

CM 



o 

o 



OOtAiHOOOO 



OOtAHOOOO 



00 



vH o tn H (O ^ 



fM 

in 



i 

u 



CO 

04 



Pi 

I 



a 

CO 
€0 

o 
o 

M 
> 

§ 




oooooooooooooooo 



CM 



OOOOOOOO 



«fs^in»^'#«oc»oinwuitf>oooin^HNOO^oj2jnj^Jg552dS2! 



iAevHioo«^ooo<NOtf)Otf)ooootf)OOOOOjnof>ioo<njntf>c>ioo 



H OOOOOOOJOOOOOOOOOOOOOOOOOjqOOOOjqOOIJjn 



inOfOOOrHOflOfO 
in M <H rH 
H 



OJ/>rMOtnoooinoiiHfNOO 



<H CM 



o o o o O tft 
<H M «H o m 



ro «N 

<H H Ol 



<H o in in 



o o o o o o o 

<M O H H 



OOOOOOOOOOOCM 



IS 



ooinooflorMfooinin 

H *H ^ CM *H CM 



O O 



O O O O O 



m in in o o o 

(S CI (N sD 00 



m in in 

H H M 



fx* 




CO 

I 

H 



Hf0IAtv«H^«09^On«Htn 

OOOOOOOOtHOOO--^-;--- 

inmtoiAo^fOfOfOinMinsoo^o^cjop**) 
<<<<<uuuuuuuuhJxx 



OOOOOOQOOOOOp 



^ ift t*i o 



..OOOr-IMOOO 



in 



H <N H H 



«OOHHO>OtvOOtf>OJOJOOtf) 

m ^c^^H CO CO o fOfO w 

o ^ 



IS 
0« 



tf)OOOO^OOOOfMOO 



o»inoooooooooooo 

10 w> 



w o o rM 



oou^ooooooo 



mooooooooooooooo 



CO 



a*intf)000000<*)»ftuioo 

vO CM CM CM H 



fO O m <N »ft H 



tnooou^iAoo 



CO 



3 



inooooooootnoojnD 



O « O »0 O H 
VO rH H 

CM 



omoooiniTJOO 
o CM fM tn 

CM 



» 



en o o CO 

CM 

en 
en 



« «o «o o 

en o 

CM H 



in o in H o 



^ O tf> CM tf> 

^ en * 

in 



\X>inoinoinmoin 
en m ^ 



I 



00 



H 

5 
< 



I 

! 



m 

0 

o 



4J 
0 



5- 





CMfMfMfMfMfMfMCMfMMMMCM 



9^ 

o 

CO 



H^OHHenenH^enocM^o* 

OOOOOOOOOHOHO 

tnif>o^€Ooo«ot>>«ot*>»t**»CMen(>> 
<<<UUUPuZZZcococo 



Hf^HCMHHCMf-kHHenHCMenH 
OOOOOHHOOOOOOOCM 

^enooo*o*o*c»cMCMen^^^^ 



: ) 



in o «o 



CO o 

<n 
o 

«-4 



o o 

so 
<N 



orM<^t^flOt^foininooor; 



in «6 o o 



o« o 



ino«HrMnrMOi«^ooooo 



so «H o o 

CM 



0« 



OOOOOOOOOOOfN 



CM O O O 



f-* o 

o 



IftMOOOOHOOOOOri 



o o o 

so 



^ o 



o o 



OOOOOOOOOOOOtt 
«d »H fM 



o o o 



a 

>4 



O LD 
CM 



^ O 

flO 



o OS 
00 



a»oininininoc»moooo 

CO CJ t-l CO fO ^ 



^ in o o 

so 



I 



5! 



8 S 

O ^ 

if 

U 4i « 



(0 



m 

o 

& 

o 
m 



? I 

•o o 



H tS 

O H H 

t « « 

% « . 

a «> > 

o h o 

«H t-l t-l 

^ & I 

a 5 ?• 



s 



I 

s 

€0 



0 

H 

s 

u 

& 



s 




CO fO CO 



^ in lA 

So o o 
Si s 



o 

s 



Oi<Nfn^CSfOsO«H 
OOOOOpfHO 



<<<<<<U(3mm»j& 



fO fH CM 

o o o 
1^ 

< H H 



04 



rv'^'OCNinooo 
(N *o t** f-l CO ^ 
CM fo 



C>10U)00000 



oooooooo 
o 

CM 



tn 



o 
o 

CM 



o 

M 



CO 



ooinHoooo 



1^ 



OOIAHOOOO 



CM 
M 



CO 

§ 



m^inr^tnooo 
(N in «H ro ^ 



^0 



in 



i 
i 

{3 



I 

H 




SO 
I 

H 
H 
H 



1 
I 

O 
H 
t 

§ 

CO 



oooooooooooooooo 



OOOOOOOO 



WMWQO-rv r-l in «-l «H 



00 



in 



& 



ini^^fHflOOinooooino^fNfOCNnincNO 



^oooooino«HO«HOOinoinoinoo 
9^ tn «H n ^ •H 



«0^«00000^0 
^ M fH CO 



oooooooo 



^6 



o 



inofOOOininoooincNoininooooo 

in <S O rH 

H in 



tn 
1^ 



O 00 



o in in 
<N <N 



ooooooinoinoooo 
«H 00 oMdOOOinro 
V£) ^ ^ ^ ^ 



in o tn fH o o o 



ini^fOMoooo 
cn<H<H<Ninoinin 



in 



a 

H 

I 



I 



> 

H 

S 



o^ootA^ootnofootntnotnotnmm 
vO CO fs in M <N u> ^ C4 MMincstntNooin 



o 
o 



a»fna»o<Nin»o^ 
o»<H<nMin<s<s<n 
rn <N «-i <N «H 





o 



8 
8 

H 

& 

O 



s 



1 



















in 
















00 


00 


in 






«H 




«H 


«H 






n 


n 


<*) 




M 








l-t 


o 


o 


O 


O 


o 


O 


O 


o 


O 


o 


o 


o 


o 


o 


a 


o 


o 


o 


in 


in 




in 


in 










in 


to 












in 




< 


< 


< 


< 


< 






< 


2 


< 


< 


s 


< 


s 


< 


< 


< 


< 



H ffH ffH M M fO ^ 



000<-iOOO«H 

fnfnfnin«o«omfn 
uuuuuuuu 



o 

CN 
M 



o 



t>' CO vO t** H O 

in H 



o 



o in lA CO o o 
<n o ^ 



o in o 
H c» 
^ o n 



ino««io<H<HOO o o 



in in o o o o 



o o 



in 

CM 



0< 



ooooooooo 



o o o o o inooooo 

O <N O 



in 



o in o 
CM in 



in 



o 
o 



in in 

CM 



o 



O 



o o o o o o 
o 



o 
o 



0 o o 

01 «0 M 



o 



CO O «H O O O 

«-4 tn rv M 

M 



o 

CM 



o o o o o o 

in 



o o o 
rv o M 
n in n 



o 

OS 



«o in m 
in ^ ^ 



o o in CO o o 
in ^ 



o 



O o m 
00 vo oi 



in 



8 

H 

I 



I 




u 
o 

8 

o 



g 

CO 



I 



01 



u 



I 



o 



s 



CO 



u 

i 



4> 
• 



8 ;i 



o 



s 

CO 




g 

o 
u 

8 

H 

o 

8 

I 

S 

CO 



u 

a 

a 

(0 




u 
a 
o 
u 



H 

(Mt 

O 

8 



fHinnfn«Hn«H«Hn 

OOOOOOOf-IH 
ln^00^^0p00^9^9^ 
MMHUMUUUU 



O 



o 

3 



fO v6 N. 



O O «H 
^ ^ ^ 



(N 4 Ol 
<H O O 
C» 1^ 1^ 



O O O 

n n o 
^ ^ »J 



CM 



» «^ £ }2 

M M «-l W to 



^ ^ ui in ro 

in Lo eo ^ «o 



CO in in 



ooooooooo^~-j^j^ 



oinoooooooooooooo 



<n o 



t*, (n o in o 



OOOO^HM^JO^ 



o ^ o o o o ^ 



o o o in in o o 
in w O 



in 



<N vO fO 



o o o in o in 



o tn 



o o -J u, o o o ^ a o o o o o o o g 



m 



o o in 
H <n M 



o in o in in in 

(M ^ M M M 



o 



m in in in 

*H CM <N 



sO o in 



oomoinininin 
H M ^ (S 04 £J 



^0 



o ^ o 
<M fo in 



CO 




i 

o 



H 
Q 

8 

O 



^ ^ i 

S M H 



t 

S 



m m 

u m 

Ok 

!1 

8 & 

? o 
o si 



• • # 

A' S 4^ 
h »4 »4 

III 



(NOOOOIO^OJnOOOOO 



to 



in 
o 



oooooooooooooo 



in 
in 



o 



CM in ^ 



in 

CO 



oooooo<no 

H H H H ID 



I/) H in o o o 



in 



i 

s 



^ ^6 O ID lA 



lAlAinNlAinr-lO 



«0 



8 
g 



s 

4i « 



M d 
m 14 

1 1 



4i 

! 

m 

•H 
U 



c 
o 

•H 

I 

I s 

ft £ 

if 
ll 



4J 



i 

U 4 



9 m 

n 

8 

> 



U O 

u o 

m u 

• ^ 

^ • 

> u 

:s S 

n s 



^* "fl r" 

o t4 p 

^ u 

« • u 

m • I 



01 M 

e o 



1 1 



04 



4J 

a 



o 



I 



s = 



9 



• W ^ 

* ^ s 

hi 



«4 U 

0 JJ 

01 • 
5 • <H • 



• i 

8 I € 

« R I 

> ^ « 

•0 



i 



H 

o 



g 



«H^lA0«Ci^9^tA<Hfn«H^ffHM 
00000«HOOOOOOOO 



CO 



o 



<o <^ M m ^ 
in CM n CM m «H CN 



in 



2 



inrv,HCOOinooooino«Hoinoi»«oifso 
H o 



OOOOOOlrtOO 



^OOOOOOOOOfHOO 
9s in «H ^ 

M 

M 



Mr 



o 
n 



CO^fCOOOOO^ 

«f tH (n 



ooe^ooooo 



M 



o 

0» 



inomooininoooinoiooinooooo 
in <N ^ " 



o 

CM 
CM 



Hococooouitn 

M H W O <N 



CM 



o 



ooooooooo 

<H CM <H O in *H O 

«6 iH iH 



o o o o o 
in fo 



<N in ^ o o o 



o 



oevrocNOOOO 
<v H w M (N o m 



a 



« O O O fO 

^6 0« M ^6 



O fO O O O 
CM SO 



in o o in o irt 
M <H in M in M 



m 



in 



(S r4 « o 

^ H ^ M O 
(N <H (N CN 



t-i in 
CO ro 



o 

CM 



m 
in 



in 

% 




8 
8 

H 

o 



I 

s 




8 

e 

M 

& 
o 



5 



I 



CO 



<N<N<>lf^^ln^O^O^O^O^O^Ot^>IOCO 



f«)tnt^«H«H^fHfH^ 
OOOOOOOOOO^ 

' ^ ^ in m a> in 

1^ < < < < 4 



oooooooooo 
-^in»«&«^^NinN 
<<<<<<<<< 



OOOtHOOOtH 
fOfOf^lAIOIOfOfO 

uuuuuuuu 



o 



tv rH fH CO O fH CO 



40 « 

in in 



in in in o o o 
^ M n 



o o o 

CM O 

CN ^ CN 



O 
«9 



flu 



^inOr-l^f-lr-lOO 



CO O O 

r-l M M 



oooomoooo m 



in in o o o o 



o o o o o o 
in in 



o o 



o o o o 

O CM 
CM 



in 

CM 



o 



8 



r-»OfNfNinfNOCN«-l 
f-l 



o 



o 



o o o o o o 



o 



o o o 

fS ^ CI 



o 



o 



roinminininr-iino 



tn 



o 
n 



o 



o o o o o o 



o o o 
«o o n 

CM CM 



o 
o 
in 



i 

a 

£3 



tn 00 ^ ^ CO 



o 



00 
0* 



00 
0* 



O o in o o o 
«A in n 



in 

fO 



o o m 
00 n 



in 

CM 



CM 
I 



O 



in 



H 
> 




Id 

H 

o 



s 



• 

m 



u 



o 

I 

I 



3 § 



4J 

u 



s 

i3 



8 
8 

H 
O 




u 

Q 

o 
u 



O 



s 



12 



a 




U 

o 

8 
8 

H 



01 



{5 



O 

tn 



o 

U 



O w 

<d o 







fO 


fO 






«-l 


M 




o 


H 


H 


o 




Ov 


Ov 


Cd 


Ed 


(d 


(d 



o 



o 

s 



«-l fO so so t>» 



*-l f-< «-< <N f-< Ol 

o o <-i <-i o o 

^ ^ ^ ^ ^ ^ 



o o o 

<N <N O 

l-l l-l J 



tn in o 

»0 M v"0 



CO 
CM 



<n ^ «o 

fO <N » 



oootf>ooo«oojo^ 



OfNOOOOOOOOOO 

— CO 



o o o 



tn ift 



ooooooooooujoooooooooooooo 



o 



oooinfN*H<Nr«.o^o^ 



o o o o 



o o o 



CM O O O 



o 



CM M n O 



o o o o o 



o 



O O «H 



m o o o o 



oooooooo 

H o CN iH in H 



o o o 

f-l fO fO 



^ o 



in in in 



o o in m in in o 
1-1 fO N 05 • 



o <*) 



O CN O 

M ^ in 




M 

Q 



8 1 

H P 

1 

o < 



M 

i 

e 

H 

o 



I -S 

IS 

u m 

• • 9 

^ h 1 

•9 

O 

^ V M 

• i * 

M OS • 

D D 
I O I 
^ 



! 



C M 



4J 



• • • 

•p X ^ 

h h ^ 

IIS 



ggSSSSSSSSSSSSooHobbQbrjbo 



(n r-( M (n fH r-l (A 



o 

s 



in 
o 

m n ^ 

M M M 



CO 



o 

CO 



lA 



o 
<^ 



oiinoooioooinooooo 



Ch 



00 



& 

« 

0« 



OOOOOiftOOOOOOOO 



o 
in 



o 



inmooiinoooiu^»HOOOO 
CM ^ o t-« 



o 
in 

CI 



o 



inminoinofNin 
«H tv ^ n in *H 



o o o o 



O 
O 

n 



3 
8 

H 

I 
s 



in 



H 

a 
S 



O\ininina>oininh. 



in in <N o 

fO ^ ^ CI 



s 

ft 'O 

CO M 

o 

U ^ 

0 PC 
S u 

3 



CO 

u 
o 



43 
• 

& 



4J 



« S I S * 

»H -H ^ •H 



I 

m ^ 

II 



§ 



I S 

CO 

•H 44 ^ 



u u 

l§ 

CO 

U 

U O 
U O 

• h 

• • 

2 s 



3 



• >« ^ 

> U U «4 

•H O »4 O 

u « • u 

« I 



c u a o 

•H O .fl 

01 « « %4 U 

s I 3 ^ s 

•H 01 • 

• > «H a 9 

U O • J 



^ I I I <SI § 



CO 

o 



I 

H 
O 



I 

s 

CO 



s 



»H^ino*<N^o*tf>«Hfn»H^Hri 

OOOOOrHOOOOOOOO 

cocococococococococococococo 



CO 
CM 



o 



H M Oh (N f-l M 



o ^ ^ ^ oo 

fo so «H o in 



O fO ^ w o o 

<N CO rv o* o 

so in (N n ro 
in 



O ts 



Ot in 



flu 



inrs-tHOHOinooooino 

H (MO 



^OOOOOOOOO 
Oh in *H 

M 



fHOOOOOOOOO 



o 

00 



00 ^ 



00 o o o o so 

r-l CO 



moovoooooo 
Ift o 
fO CM 
CM 



O CM 
CM 



VO O 

O 

CM 



inoeooominoooincMoocMOocMOO 
in CM H H 



<H O 00 (*) O O 



in o 



o o o o o m 

«H CM iH O CM 

h6 



ooooooooooo 
<H o in fo 



o in 
so to 

OH 



ro CM 
tH CM 



o o o o 
in o 



CM 



a 



inoo*H^ONOOOOOOinininoin^flo 

Oh cm cm cm so OO «H CM m o m 

«H CM 



so OH in 

O CM CM 
OH ^ CM 



in 

CM 



so CM so 
•H fO fO 
CM 



CM m 

CO 




u 
a 

8 

g 

H 

o 



s 




3 
8 

s 

i 

I 

s 



CM 



s 













CM 




CM 






m 


so 


so 


so 


so 


so 


so 




10 


OO 








«H 


CM 


CM 




so 




«H 


fO 


m 


K 


«H 


«H 


so 


«H 


«H 




ffH 


CM 


CM 


CO 




CM 




en 








OO 


OH 


O 




fO 




SO 


CM 


O 


o 


o 


O 


O 


O 


o 


O 


O 


o 


o 


O 


O 


O 


o 


o 


o 


o 


o 


O 


O 


o 


o 


«H 


o 


o 


o 


«H 


O 


in 


in 


m 


in 


OH 


m 


m 










in 














in 






CO 


fn 


in 


10 


10 




CO 


CM 


< 


< 


< 


< 


< 


< 


< 


% 




2 


2 


< 


s 


s 


< 


< 




;2 


< 


< 


u 


u 


u 


u 


u 


u 


u 


u 


u 



rs. (s ^ a» u> H to 



CO o 
M ^ 
in r-i 



o ^ 

^0 



^ lA tn O O O O 



O lA O O 

fO ^ O 

CM CM ^ CN 



in 



C^3 



lftO^CM«-l«-IOO 



H M 



O O 



o in in o o o o 



o m o 



o 



8. 



OOOOv^OOOO 



oo oomoooo 
in 



tn m o o 

«6 (N 



«-iin«-i*-iMM*-i*-i*-i 



o o 



o *-i 



«H o tn o o o o 



in lA o o 

«H M ^ (N 



roin»Homin*-i«-io 



Ol o 



o o 



o o tn o o o o 



m tn o o 

(N 00 O M 
CM <N 



in 
o 
in 



CO 

» 
o 

a: 

H 



in 00 



CO fs in 
tv ^ 



I*) 



f-l o 

ro o 



o m 
o 



m o in o o o o 
m 



in tn o m 
«H 00 so CN 



o 

Cs 



I 




u 

Q 

O 

u 

H 



JQ 

m 

a 

u 



a 

u 
« 

« 



t •H 
M O 



U 
Q 

8 
8 
& 

O 

t 

g 



8 



6 

iJ 

U 
Q 



4J 
< 

U 



u 
c 



8 
8 

M 

tn 
o 

i 

H 
t 

S 




U 
Q 

O 
U 



o 

1^ 

I 

S 




u 
a 

8 
8 

H 

o 



s 

€0 



ERIC 



«-iin<NfO«-irM«-i«-ifM 

OOOOOOOHH 
inN09«0009«9«9^ 
UUUUUUtMIUU 



o 



o 

8 



H (V) 



^ ^ ^ M «-< M 
O O W <-l O O 
^ ^ ^ ^ ^ 



«-l «-l «-l 

o o o 

M M O 

»J »J »-] 



CM 



o m 



in in CO 
in en 9« iO 
in 



ooomoooinoinoMOOOOOOOoooooo 



tv o 



o n ^ in 



flu 



oooooooooomoooooooooooooo 
in CN CO in jn 



in CN 
00 



CM o in o 



oOoincM^oiNo^o^ooofOinHoininoiooo 



CM 



CM CM in rn 

CM 



o 

CO 



ooinomooooooowoooininoooo 

HH HO* H M HOH <N CM rH U1 O 



in 

CM 



0000 

«H «-i m m 



i 

a 



oinoinminoinoininoinsooinOinoinoininino 

(M(M fMfMCMsOr-lsOr-lr-lin <H inH «H 



«e 00 
^0 



00 O ^0 O 

CO M tv in 



o 



3 

1: 

M 

> 



^0 




8 



^ 8 



o 



5. 

CO 



8 ^ ^ 



U CO 



« ± 
a 

8 

H « 

& a 

0 J 

1 I 



M a 

u u 



S^infotvOHH^fOOHrtHricnHHuj 
OOOOHOOOOHOOOOOMOO 



fH fO «H d m 



o 

0< 



o 

CO CO CO 



O 

o 

M 



MOOOMOOoinooooo 



oo 
o 



OOCMOOOOOOOOgOO 



in 
m 
oo 



ininrHCNinoooioi-ioooo 

04 ^ M H 



S K r? H M W 



fMomiooooint^^o 



«H O 

to 



o 



O 




o 

u 

8 

H 



I 

s 

CO 



00 

1 



w ^ in 9^ n 

o o o o o 



lO w w H , 
o o o o p p o 



o 



»H C» M H CM « 



fn ^ 00 <N »-i (N4niv 
in in CM ^ n m »-i 
in 



M tn 
o 



tf)js,iH*HOtf)OOOOtf)0»HM<nMM«HMO 

H ^ O 

H 0> «-l 



CO 

o 



O O O O 

CO 



>0 M 



00000»nOOOOfHOOOOOOOOO 



^oot^ooooo 



OOOOOOOOOOOOOOOOOOOO 
«H OiHiHO info 

so «H 



ro <N 
<H r-4 M 



o o o o 
o 



OOOOOOOOOOOOOOOOOOOO 

fHMfH OfHfHO in tn 

*H ^ 



in 



ro <N 

«-( f-4 Ol 



o o o o 
o 



lp0009^009^00tAO 
tv O tv Ms© » 



in in in o 



<-< in 



^ ^ m o m ^ «o 

in M fo fo 

(S <H M M 




I 



I 

s 




§ 



I 



s 



I 



o 



oooooooppoooppo 



N W fO 

o o p p 



<<<<<<<<<<<<<<<<<<<< 



^l09^OHf*)t>•^0 
OPO«HOOO«H 

uuuuuuuu 



M 
O 
M 




ERIC 



r4 9* Ui H <n 



U) lA O O O O O 



in lA o o 

<N ^ O t** 
CM CM ^ CN 



lA 
H 



OinO*HfM*H*HfOO 



in o 



o o 



o in m o o o o 



O (A O 



o 



o 



ooooooooo 



oo oo ooooooo 

H lA r-l 



O lA O O 
\0 M 



U1 



OlA«HlAlAlA»HlAO 



CO O 



O O 



O O o o o o 



tA lA O O 

CO o cs 

CM CM 



lA lA tA <H lA O 



00 O 



O O 
CM 



O O tA O O O O 



in tA O O 
«0 O M 
CM CM 



tA 
O 
tA 



O ^ 
00 



fO M lA ^ M> 

tN ^ M 



M tA 
OO o 



tA lA 
O 



in o lA o o o o 

tA 



lA tA O lA 
«H CO ^ (N 



o 

CI 




u 
u 

Q 

8 

O 

1 

I 

s 

CO 



I 



m 

06 

£ 



• 



8 
8 

H 

o 



bO 

§ 

s 

o 



I 

s 



< 



u 

s 




8 



8 

H 

I 



I 

s 



li 



u 

& 




U 

a 
o 
u 

o 

i 

I 



i 



fHtnfMfO»HM«H»HM 
H OOOOOOOrHH 



nil 



^ fO *o *o 



^ fH M 

tH O 



O O W fH O O 
9^ ^ 0« 9^ tv 
H H H H H H 



^ n sO 



O O O 
M M O 
»J »J »J 



0 



in 



oootnt^*^^l^^o^o•ln^oof20^oo^o^ool2voo 



CO 

H in 



rn tf) ^ QD 
in m f-i «o 



ooomooojnoiooNOOOOOOOOOOOOO 



o 



o n in in 



ooooooooooinoooooooooooooo 

If) CO t*» U) 



in <N 



C4 o tn o 



OOOOOWOJQOOOOOOOiftOOOiQJQOOOO 



m o 

in r-l 



o o o o 

H H V© fO 



o o o o o 
f-l f-l 



oinoooooooinooojojooo 



in o 

in r-l 



o o o o 

H H CO 



i 



ooomminoinoinino 

fMMCMsOr-IOO r-l«-«in 



in in in o in in o 

CM 



m m 

CM 



^ o o 
m <N «o in 



o 

is 

CO 

8 

H 

e 
S 



I 




m c 

4J U 



u 

4J 



Ed 
Q 

8 

O 



g 

CO 



9 0« 9 

a *f 
m m m 

U 14 CO 
o 

u u u 

^ 9t ^ 

m m 

D 

t p t 

'O -M 'O 

e e c 

b) O Ed 

c ^ c 
• « • 

4J «H 4J 

cue 

0 'H 

^ see 

P • « «l 

Q 4i Z 

H « ^ « 

I U U 

1 III 



u 
a 
o 
u 

8 

M 

& 



1-1 W fO 

o o 



infotvor-iH^fnorjfn^fMfn 
ooo<-ippopHOooop 



SOOOOOOOOPPO«-IOOOO«HOOOOW 



<-i in 
o o 



o 



in « <-4 

o <-i M 

fo <n ^ 

CO CO CO 




04 



rHO»-ir^fSi''0«oa^irooo 



(N 



MtnOOMOOOtAOOOOO 



M 



ooroooooooooooo 



00 

o 



omooouiOMtnHOOoo 

H H « «-l H M tn 



CO 

o 



CM 
CM 



Otf>000(AOntAHOOOO 

,^ ^ «o H H n in 



00 
o 



00 
CM 



n 



^m^iniAOOmtnt>-mooo 



H 

in 



in 
I 



I 

s 



.1 

• 



I • u Q 

4J o( • O 



o 



a 



o 

ii i 

• H 

« u 



u u 

*i u 

8 * 

" g 

o o 



4J m 4^ 

•H ^ -H 



U U 

II 



f 8 

8i 8 

€0 

U 

OS H 

u 

H 

• • 

> u 

U3 • 

U .43 

It a 



I 



9 • 

• 



> u o 

•H O h 

o « « . 

a s I -s 



d ^ c o 

t> jd 

• %4 U 

01 • 

S § ^ 5 I 

S 3 § « 

2 b« -H u p 

u K Q M o 



1 8 a 



u 



m 

• 



o 

4J 



a 5 



o 



4J 

m 

9 



o 

* ^ & 



5 

" 1 " 

^ 'd 

' CO 



• 



4J 



8 
8 

M 
O 

i 



ERIC 



H 


H 




H 










09 


00 


flO 


oo 


H 




in 




M 


^ 




in 


H 


fO 


H 




O 


O 


o 


o 


O 


H 


o 


o 


O 


O 


O 


o 










M 


fO 




<*) 


M 


M 


fO 




€0 


€0 


€0 


€0 


CO 


CO 


CO 


CO 


CO 


CO 


CO 


CO 



<N 
O 



in 



0 



oofs^inoominroooofssetvflotvrosofv'^ 

fH <N (7> fN H CN CN 

CO 



Ov^^oooo^om 

O vO O ^ (N rOvOtv 
SO in CM ^ ro CN H 



o 

CM 



I 



o 

n 



in^HiAotnooootno 
H o 

H 0» H 



CM m CM CM H CM O 



ooooou^oooo 
^ in 

M 



ooooooooo 



HQO^QOOOOO^ 

^ ^ H m 

CM 



^ o o 

CM M 
CM 



9^0 0 0 0 0 



^ CM 
CM 



9^ O 



inomooininooou^cNOOOOHOoo 
in M th 



O rH O 
O <N H 
CM 



ro O O in O 



o 



oooooooooooooooooooo 
HMH OHHO inm 

\0 H H 



o 



o o o o 
o 



IK 

00 



CO 

I 



ooinooeooocoooo^o 
o <N CO <M t*N • 

r-l tH 



mtnmtnomtn<i|i 

es H CN vO 
CM 



(N ro o in 
th so ^ vo m 

a* ^ CN H CM 



^ in a» 

t'O CO CO 
CM 



«9 in 
04 in 



8 

H 

I 



i 



9 



IT 
I 



M 
> 




51 3 

H < H < 



u 

o 
u 



o 
o 

H 

s 

CO 




u 

o 
u 

u 
o 

M 

o 
< 

H 
O 
H 

s 

CO 



I 



ir 
ir 



H H fM fM ro so 



HCOtntvHHsOHH^H 

ooooooooooo 
inininina>inin^^^m 
<<<<<<<<<<< 



MMro^Mcoro^H 

Soooooooo 

<<l<l<l<<l<l<< 





flO 




o 


H 


CO 






CM 


o 


o 


O 


H 


O 


o 


o 


H 


O 


CO 


CO 


CO 


in 


00 


CO 


CO 


CO 


CM 


O 


O 


U 


U 


U 


U 


U 


U 


U 



8 



[X4 

O 



i 



M W 09 9^ <0 »H <n 



OinO'^MHHOO 



CO ^0 



in o 



oo in 

^0 



o o 

CM 



in in o o o o o 

^ CO 



o in in o o o o 



tn m o o 

W 0» O M 

CM CM ^ m 



o o o 



o 



o 



4) 

(0 

04 



ooooooooo 



o o 



oo ooooooo 



o o o o 

so CO 



o 



OinCNOtNinHHH 



00 O 
CN M 



o o 



o o in o o o o 



in in o o 

•H CO ^ W 



oininoinoHHO 



CO o 



o o 



o o in o o o o 



in 



o o o 
o o in 

H CM CM 



o 
in 
in 



8 



U 
U 
H 

I 



Ok 



■J 



oo'^ooMintv'**© 



H 
> 




H 


H 


H 


CM 






1*) 


1*) 




H 


tn 


CM 


CO 


H 


M 


H 


H 


CM 


O 


o 


O 


o 


O 


O 


O 






in 


<6 


Ok 


<o 


O 


o 


Ok 


o» 


o» 




u 


u 


u 


u 


u 


u 


U 


U 



H OO 
Ok O 



OO in inoinoooo 
o vD in 



o o o 
o vo n 



o 

Ok 
CM 



u 
a 
o 
o 

u 
u 

H 

o 

g 

1 

§ 







o 








z 












s 




0 




« 
































s 
















u 












c 








o 






b 


•H 


•H 




4J 






ba 


«8 


u 




a 








o 


s 


§ 




o 






H 








fO 


u 






Wl 


u 




u 


4) 


w 


4) 


M 










it 




•H 




b 


o 


4M 


g 










Of 


t 


o 








4) 




u 


TO 


nc 


TO 


•H 


1 


« 


1 


(M 


UB 




an 


o 


w 






CM 




kO 






o 

N 
fa 



O 

8 



H m o o N 



H H H CM H CM 
O O »H H O O 
Ok Ok Ok Ok ^ 



u 

Q 
O 
O 

u 
u 

H 

Ck 

o 

t 

g 



a 




Ed 

a 

8 



hi 
O 

t 

g 

i 



I 



o o o 

CM CM O 
U iJ iJ 



r * 



oointvH(NOO;*02io 



CM in (N CO 

in CO ^ CO 



inOOOOOlAOMOO 



ooooooooooo 



M O 



o CO in in 

CM 



OOOOOOOOOjqOO^ 



oooooooooooo 



in CM 

H 



CM o in o 

CM 



O O in CM H 



cMOO'*o>oooo<ntnootf>inoooo 

00 



00 M 



CM M in tn 



ooinoooooooooin 

J5 H H CO H <M 



inoooininoooo 



fN CM in 



O 00 
CM 



oo o o o 

•H CM CO 



.ooinininoooinintnin2®"^2 



inoinoininoiniQO 



H O 

in 
in 



o o o 
^ CM o in 



« 

a 

Q 

§ 




<^ ^ ^ 
o o o 



s ^ • s ^ 

I a* a* a* a* 



u 

■H U 
0 C 

s 



U > 



'H U U 

« & & 

« u u 

X < < 



o ^ 

^ -H H -H 

& & ? & 



u 

Q 
O 
U 

u 
u 

H 



o 

H 
I 

§ 

CO 



u 

Q 
O 
U 

Ed 
U 
M 
(X 
fa 

o 



O 
H 



« G 

n CO 

>^ > 

c/} u 



u 

41 
« 

I 

•a 

G 
Ed 



s 

c ^ e 

•H U -H 

« V • 

4J H 4J 

C U (3 

C 4J • 

\ -H \ 

« < « 

<M s 

« ^ fO 

h h ft4 

«) 4» «l 

o. a a. 

o o o 



CMCMCMfOfOfOfOfOfOfOfO 



in ^ H 

O H CM 

fO fO ^ 

C/> C/} c/> 



rHin(NtvfMoooooa>irooo 

CM CO H fO 



o 

CM 



fJ3 
CM 



0) 

P4 



as 



fNOOO<NOOOinOOOOO 



otr>u>ooooooooooo 
^ in ui o 



<N 



u 



8 



intn<«CMiAooHtniHOOOO 



OO 



OOCNOOtnOCMlAHOOOO 
H (S 00 rH rvj m 



CM 



fx* 
CM 
CM 



D 
O 

H 



U 
U 
H 

I 



0) 

o 

u 

r: 

H 
> 
H 

00 

a* 



<vinH(nuiHOU)uiis.tnooo 



o 



o 

Q 



a: 

M 
> 
H 

< 




Q 
O 

o 

e 

M 

o 



H 
O 
H 



in 
<n 

in 



in 

I 



5 



MMMfOOOOOOOOOOOOO 



H^mo^cs^o^inf-iroi-i^HM 

00000*H00000000 



CV2 



************* AGENCY MISSIONS ************** 

CD MISSION 



1 PRESERVATION OF NATIONAL HERITAGE* 

To perserve records of our national life 
and document policies and transactions of 
the Federal Government • 

2 RECORDS MANAGEMENT. To promote viable and 
efficient records management techniques 
throughout the Federal Government. 

3 PRESIDENTIAL LIBRARIES. To assist in 
establishing and to operate Presidential 
libraries. 

4 FEDERAL RECORDS CENTERS. Operate and main- 
tain regional records centers. 

5 FEDERAL REGISTER. Compile and promulgate 
the Code of Federal Regulations and 
related publications. 

6 PUBLIC PROGRAMS. Devise and conduct 
public out-reach activities and exhibits. 

7 INTERNAL SUPPORT. To provide administra- 
tive and legal support for other agency 
missions* 



******* AGENCY GOALS AND OBJECTIVES ******** 
CD GOALS/OBJECTIVE 



1 Maximize system efficiency utilizing 
modern automation equipment/facilities. 

2 Establish organizational, acquisition and 
applications control over internal ADP, OA 
and telecommunications systems. 

3 Improve records management methodologies 
and guidelines. 

4 Improve public outreach activities. 

5 Improve procurement process. 

6 Improve communications between systv./n8. 
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******* OFFICES AND SYMBOLS ****** 
CD OFFICE 



NA Management and Administration 

NAJ National Archives Trust Fund Board 

NC Federal Records Centers 

NE Public Programs 

NF Federal Register 

NG Inspector General 

NI Records Administration 

NL Presidential Libraries 

NN National Archives 

NP National Historical Publications 

and Records Commission 
NSZ Archival Research & Evaluation 



***** ACTIVITY CATEGORY CODES **** 
CD CATEGORY 



1 Operate & maintain ADP systems 

2 Enhancement of ADP systems 

3 New ADP systems 

4 Reserved 

5 Operate & maintain OA systems 

6 Enhancement of OA systems 

7 New OA systems 

8 General studies/research/mgmt. 

9 Consolidated small activities 

***** TYPE OF FUNDING CODES ***** 
CD TYPE OF FUNDING 



A Appropriated funds 
R Reimbursable funds 
T Trust funds 
0 Other 

****** TYPE OF IMPACT CODE ****** 
CD IMPACT 



L Limited to single office 
P Provenance linkage 
M Methodology linkage 
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***** TYPE OF FUNCTION CODE ***** 
CD TYPE OF FUNCTION 



1 Life cycle systems 

2 Support applications for life 
cycle systems 

3 Unique applications, independent 
of life cycle systems 

4 Administrative applications 

5 Research projects 

6 Existing systems that will be 
replaced by life cycle systems 



** NARA ADP/OA INFORMATION PROCESSING FACILITIES ** 



FAC 


FACILITY 


OWNER /LOCATION 


NUM 


TYPE 




I 


Prime 9750 


NN/Washington, DC 


II 


Four Phase 


NN/Washington, DC 


III 


Datapoint 


NEA/Capital Hgts . , MD 


IV 


IBM 4381 


NC/St. Louis, MO 


V 


IBM/DEC 


NIH/Washington, DC 


VI 


Burroughs 


GSA/Kansas City, MO 


VII 


Infocen 


DoD/Wright Patterson AFB 


X 


Datapoint/pc ' s 
Datapoint/'pc ' s 


NA/Washington Metro Area 


XII 


Centers/Nationwide 


XIV 


Datapoint/pc 's 


Libraries/Nationwide 


XX 


Datapoint/pc ' s 


National Personnel Records 
Center/St. Louis, MO 


XXXX 


Prime 5370/pc.'s 


NAJ & NN/Washington, DC 


XL 


Micros 


NSZ/Washington, DC 


LXX 


Micros 


NE & NAJ/Washington, DC 


LXXX 


Wang 


NP/Washington, DC 
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